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DIRECTIVES Alffi XHFORttlTf LETTERS 




So, 



1-e 29 sopfceaber 1942, RE-D 1707 

1-b 14 June 1945, BSH) 1707-0, 

1-e 3 July 1943, RIM) 1707-A 

1-d 16 July 1943, RB-D 1707*8 

l-« 25 September 1948, RB-D 1707*0 

1-f 9 February 1944, fi£-D 2858 

1-g 8 i*aroh 1944, ES-D 8908 

1-h 19 April 1944, RB-D 290 

1-1 2 Kay 1944, RE-D 28S8-A 



1-J 4 August 1944, RE-D 2903-8 



1-fc 29'A uEu a"t~i9^4 , R&-D 4111 



26 February 1945, RB-D 4111-A 

l«€t 23 Uey 1945, EB-D 41H-B 

2-a Protest of Site So loot ion by Landowner 

2-b isoquest from Congressman for Aid in Relocating Landowner 

2-o Report of George E* Far roll, Department of Agriculture, 

oil Lend Acquisition Procedure 



2-d iiequast froa Consresaaan to Pom it Owners to salvage 



Title 

Latter fran Concreaaraan Portal nine to Allecod Statcnente 
by J* H« MoKoa»io 

Correspondence Pertaining to Relocation of Highway© 
CoiToapondenoa Pertuinlnc to Crop Harvesting In Area 

Kowpaper Clipping and Corroepoakmco Relating to 
Congressional Invootication 

Corrospondoooo relative to Plana for Miliary Affairs 
Coraaitteo Investigation 

I&wapa er Clipping, Enoxville Bawa Sontlnol # 12 August 
1943 # and Related Correspondence. 

Correspondence Relating to Crop Gathering In Project 

Correspondence Relative to Azrierson County f e Solway Bridge 

Letter f Subjeott "Investigation of land Acquisition, 
Clinton Enginaor v*brks rt 

Correspondence Relating to fiarriiaan Poorer Dopartiaenb, Polo 
Linos Relocation 

Correspondence Relative to Leading Solmy and Edgoooor 
Bridges 

Lottar fron 0ffioe 9 Chief of Engineers to Orrin Ihackor, 
Jte* 

Reports by PTo>ot Qauagor of ^rooaodisnca f House Military 
Affairs Sub-Caaaittee 
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™4$tfR DEPARTMENT 
OFFICE OF THE CHIEF OF ENGINEERS 
WASHINGTON 



outive 




Conaeoutlve No« RB-0 1707 
September 30, 1942 OED 



CE 601 # 1 (Kingston, Ienn#)SIBLA 



September 29, 1942 



SUBJECT! Acquisition in Fee of Approximately 56,200 Aores bf Land Near 

Kingston, Tennessee,/ for Demolition Range* 



TO 



t The Comnanding General, Services of Supplyi , 



f 



1# There is a military necessity for the acquisition of land indicated 
under subject above, and described more in detail in paragraph 2, below, ' 

2* Description of land and other pertinent data are as follows^ 

a, BRIEF DESCRIPTION OF THE LANDs The area to be acquired ie looated 
in Anderson and Roane Counties near Kings ton, Tennessee, and is outlined 
in heavy blue line on the attaohed map marked "Directive Map", * 
bm PROPOSED USEg Fbr use as a demolition range» 
o. ACREAGE INVOLVED t Approximately 56,200 aores of landt 

d. ESTIMATED COSTi #3,600,000« 

e. METHJD OF ACQUISITIONS Condemnation for fee simple title » 

f. REMARKSt It is noted that the perimeter description covers 
56,200, aores, while the approval is of the *rea on the site map but 
mentions the ar<?a as 45.000 aores* 



i. The determination of a military necessity is based upon the recom- 
mendation of the Deputy Chief, Construction Division, Corps of Engineers, 
September 19, 1942, < 

4* Funds for this acquisition are available from appropriations for 
Engineer Service «-Anny% 



5« It is reoomnonded that the Under Sooretary of Ifcr be inf owned that 
a military necessity exists for the abovj -mentioned acquisition, and that he 
bo requested to authrtrito this of floe to aeqaire fee simple title to said land* 



& ■ 
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4 I 1 I • 
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2 Idols* 
$1 * Homo 9/19/41 
#2<*» Directive Map. 




TSNttfl Uu ROBIW, 
gjkoting 0Hl«f of Inclfeevi* 
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SUBJECT: Land Acquisition - Acquisition in Fee of Approximately 56,200 

Acres of Land Near Kingston, Tennessee, for Demolition Range. 

1st Ind. 

War Department, Headquarters, Services of Supply, September £9, 1942* < 
To: The Under Secretary of War. 



1. The Secretary of War directs that you be informed that a military 
necessity exists for the acquisition of the land referred to in the basic 
oommunicat ion • * 

For the Commanding General* 

■ 



W. D. STYBR, 
Major General, G. C, 
Chief of Staff. 



2 Incls. n/o 



2nd Ind. 



* 

* 

0 



* 



Office of the Under Secretary of War, September 29, 1942. Tot Chief 
of Engineers. 



1. Pbr acquisition of land in accordance with Section'VII; Circular 
No. 47, W. D. 1942. * 



By direction of the Under Secretary of Tflferi 



2 Incls* x^/c 



MARION RUSBZQK; * 
Colonel, JjA.O.D., 
Assistant Bxeoutive. 
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•'jvuus f. tDchle3 w ' WAR DEPARntt »i 

1 or corps nt c &EFICE OP THE CHIEF CF ENGINEERS 

vk. (..orps of Engineers 



AUTHORIZATION UNDER 
GENERAL DIRECTIVE 

CE 601 #1 (Harriman, Tenn* June ll*, 1&3* 

Kingston Demolition Range) SPEIR 

Acquisition of Additional Land in the vicinity of the Kingston 

Demolition Range, Harriman, Tennis see, 

■ 

PLANNING & APPRAISAL SECTION PURCHASE SECTION 

CONDEMNATION SECTION- 



1m Directive dated September 29, 1&2« authorised thd acquisition of 
56 # 200 acres of land in the vioinitjr of Hartrittan^ Tennessee^ for use as a 
demolition range, at an estimated oost of t3,5O0 # OO0* 

2# It has now been determined that a military necessity exist* for 
the acquisition of land indicated under subjeot above and deaoribed more in 
detail in paragraph 3 below* 

3« Description of the land and other pertinent data are as follow* 1 

a. BRIEF DESCRIPTION OP THE USDs 'Certain traots or paroeli 
of land situate in Anderson County, Tennessee, more particularly shown on 
the inclosed map« * 

b« PROPOSED USEj Protective security, 

Om ACREAGE INVOLVED t 15«1 aores r , 

d« IMPROVEMENTS 1 None* 

e. ESTIMATED CO6T1 #1,750. 

f • ESTATE TO BE ACQUIRH>i Fee simple, 
, g« METHOD CP ACQUISITION 1 " Purchase or condemnation* 

k» ' The determination of military necessity is baaed upon the approml 
of the Deputy Chief, Construfttjon Division, Off ioe, Ofeief of Engineers,, by- 
Is t Indorsement dated May 28, inclosed herewith* - 

5« Sufficient funds for this acquisition ax* available from funds 
allotted in the direotive abovementioned* . 



6, Pursuant to genefal direotive dated April 10, 1#& 0 ittued by 
the Under Secretary of War, you art authorised to take the afoweary action 
to aoquire the real estate described hereinabove # ' 
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XHIBIT B-i-b 
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K«JAt*te Directive 
DonsWutlvc Ho. RSW> ' 



1707 J. 



.01 601.1 (Harclton, Tran., Clinton 

- 3H£ln«arlas Vorks) SPSLE * 

.-'.■>■ • J <•• • .... 

SUBJECT: Acquisition of Additional Laad for Haflro ad" Stout Bight of Way* 

Clinton Mgfcneerlnc Works, Tennessee. 



ft 



3rd Xnd, # ^ 

Office.' Chief of Sngineers, War Department, Washington, D # C, S.July 1943 



Tot The Commanding General, <orny Service Forces. 



\ ■ 



1. Reference is made to the bMie-eomsntnication concerning the ac- 
quisition of 56, 200 acres of land at. an. estimated c6st "of $3,50o 9 OOO r and 
approved by the Under Secretary of War in preceding 3d indoretatot dated 
29 September 1942, i k ' . . 

2. Also, reference is ande *to memorandum directive dated 14 Ju ne 
1943 authorizing the acquisition in fee of 15,1 acres of land adjacent to 
T;Ee abovementlened project .for protective security area at an estimated 
coet of $1,750, issued jrarsuaht to general directive dated 10 April 1942 
Issued by the Under Secretary of War. 



■ 



3, It has now been determined that a military necessity exists for 
the acquisition of land indicated under subject above and desorlbed mori 
in detail in paragraph 4 below. 



4» Description of the land and other pertinent data are as follows! 

■ 

. v 342 ZT 93SGBZFTI0S 07 TH2 XuiHDr The subject land it loeatei 
li niles northeast of Xlverton Station on the Southern Railroad, Second 
Civil District, Roane County, Tennessee. r." 

*. FBOPOBB) V«t* Right of way for railroad Spur track* 
o, *CR£aO# ' llfT CtVEDi 70 acres, 
d. IWROYMQVTBl 9one, 
c. XBTIJWFSD OOSTl $14,107. 
f. asi^TE UP M AOQPIRZDl Pee sinple, 
, e» H3XB0I) Of. AOQjUISJTJOTl fur chase or condennati on, 

* 1 * l l 



5. The determination of nilitary necessity is based ^pon the approval 
of the Deputy Chief, Construction Division, Office, Chief of 8 n gine«r», as 
Indicated in letter of 29 June 1943, inoloaed* 

■ 

6, Sufficient funds for this acquisition are Available from funds 
allotted in the d irective dated 29 Septemb er 1942, referred to in pare-*- 
graph 1 above, ~r ~' 



• ■ 



7, It is recommended |hat the Under Secretary of War %e Informed 



that a military necessity exists for the 
land, and that he be requested to author 



For rtfee Chief of ft* in 



Zncle. w/d 




•Itlon ef the abovementloned 

is office to aoqulre sabs, 1 

■ 

■ 

EXHlB'f-T B'-i«c 



Oolofttl, Corps of Jbgineers. 



Added! #L4*r 6*W~43 9/incU $L ' J ^ ^ ftcstmtlve Mutant 
Ullfc #&4>ir«ctlvc Map • ^ 7 
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JECT: 




KZ~D 1707 A 



Acquisition of Additional Land f or .jJailroad Spur' Right of -Way, 
Clinton Engineering Works, Tennessee, 



- 

■ - 

4th Ind. ~ 



■* 



Department, Headquarters, Army Service Forces. 3 July 1943 
The Under Secretary of War. ' • 



- 



■ 



- ■ 



1.-' The Secretary of War directs that you fce informed that a military 
essity exists for the. acquisition of land as referred to in the preced- 
"3d Indorsement., . . . 



+ 



- 



For the Commanding G-ener^lt 



Is, n/c 



* ♦ 



/s/W.D, .STYER 



i 



■ 



- 



5th Ind. 



■ 

ice of the Under Secretary of W^r, 3 July 1943 

The Chief of Engineers. 

< , 

- For acquisition of' land in accordance with Sgction VII, Cir- 
ar No, 47, W.D, t 194a 



By direction of the Under Secretary of Vnri 



■ • 



■ 



1^ 



T 

• ■ 

I. 



.;/b/M-iRI(W RUSHTON 
Colonel, J. A, G. D. 
Administrative Officer 
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1 CHOpF OF VOIBDS 







1943 





^f ; Additional iaad f* 
neir tforki, fen&mee, 

PUflffl n a 




Diversion of Poplar Greek, 



fo: 1. P OBCEA8B 8BCTZ0N 
' 2. COBTDUHJLTIOH 



Under 



Aa oYixiaal d|reotlve authorised the acquisition la fee i 
laftd at aftJi&Mod eoit of 18,800,000 aad wo approved 




As*taVBnBaft£a4fc£! 

3* MMorauba direct Its <Ut 



it.- 



< i 

fry. 4 ■ 



Jui li p 1943 # aathoriied the acquisition 
In ft* of 16*1 acrei if land adjacent to the abore-jnentioned Project for the 
protection end aaonrifc/ thereof, at an ootinated coot of 11.760.00 and lieued 
pureuant to authority (ranted in Oeaoral Birectlre dated April 10 9 1942. 



ai 3rd Indoreeaent directive authpriied the aoffliiiitibn in fee of 70 
additional land for a Ipur Irnqt HifhMlSJfcy at an ectUfllted ooet 
L va« epprored by the Under Secretary of far by 



ft dated July 



■ » 

4* It hae now been detained that a military n»oeiilty exieti for 
acquisition of land indleated under atthjeet abore and deeeribed more 
kil In Yaragnpfc & below. 

8. Seeerlptdoa of land aad other pertinent data are ai follows* 

1 #\ - 



r 



08GRIPTZOV Of SHI LttDi The eabject pare el e of 
t adjacent to the exterior linee of the prepoeed Eallsaad 
intevatftftion of the none with Poplar Creek in the Second 
faneeece. 




Dlvareion of Poplar Creak Channel 

UIVULVJBJi ^,73 acres, aore or leas. 
t| lone, 

JSTJXAXID 008Zt / HOQuOO. 

u pnai go ii mum* 

g, HHHOD CBT ACQUZSIIZGHl Purchase or oondsnna 



6* .-fee determination of a military necessity is based tpon the approval 
of taa deputy Chief Construction XHviifton, Office, Chief of Ingineare, as 
indicated on the Inclosed latter doted July 1, IMS* 

■ 

■ 

t. fufflolant funds far this acquisition are available fron funds allott 
la the abeva-aeatiened directlre dated iaptaaber 39, 1943. 




N 





■ 



file Ho. CS 601*1 (Clinton 1b&*-Mpxk*r 
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▲oqnlaition of Additional land for Channel 
"Creek, Clinton Engineer Vortte, ffeanestee. - ■< V " • 



Worn 



I 1 k * 



PUHHtHO 1 4PPE4ISAL SCOT Kffl ' Sot 1. I-QBCHaSJ SSOflOS 

3. OOmflWSaTIOH 



* ♦ 1 i • 

■af' 



w - * 



i * 
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6, Puriuast to general direetire dated Jipril 10, 1942, iaaued 
■■ . "by tSirtm? »«»relt6ry;6f Var, ywi a*e aarth*rt«e4**e »«ke .t^njwjeesasy 
- notion to acquire the real estate described above,. 

■ 
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Attached. - 
Ltr. 7/1/43 Wind 
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EXHIBIT 5 «:--d 



# 

- CoM89c«Te So. 170? 0 to- 



CE 601.1 (Clinton Engr. Works, Tenn.) Date 35 September 1943. 



ft SPELE 



SUBJECTi Acquisition of Additional Land for Borrow Pit in connection with 

the Hftilroad Sour Tract Construction, Clinton Inline er Works, 
Tennessee* 

PROM | PLANNING & APPRAISAL SECTION TO I PURCHASE SECTION 

1 # The following directives have been issued in connection with 
Clinton Engineer Works, Tennessee! 

i: 

■ 

29 Sopt. 1942 56,200 $3,600,000.00 Fee Original Site 

14 Sane 1943 15.1 1,750.00 Tee ?or protection 

A security 

3 July, 1943 70 14,107.00 Tee Spur Tract Bight 

of way. 

15 July 1943 3.75 400.00 Tee Channel Direr* •• 

1 slon of Popular 

Creek. « 



2. Based upon the request of the Area Engineer, 1st Indorsement, 
dated 6 September 1943, and the recommendation as indicated in 2nd 
Indorsement, dated 14 September 1943, a military necessity ovists for the 
acquisition of said land as indicated in subject shove and described sore in 
detail in paragraph 3 below. 

— 

3. Description of the land and other pertinent data are as follewsl 

■ 

a. BRIEF DESCRIPTION OF THE LAND: Subject property is located 
in the 2nd Civil District, Roane County, Tennessee, approximately 1 - 3/4 \ 
miles northwest of Wheat School and adjacent to the west hank of Popular 
Creek, as indicated on inclosed map. 

h. PBOPOSED USE: Borrow pit. 

c. AREA INVOLVED i 47.7 acres, more or less. 

d. IMPROVEMENTS I None. 

e. ESTIMATED COST: $3,740.00. - 

f . ESTATE TO BE ACQUIRED t Tee 'simple. 

g. METHOD OF ACQUISITION: Purchase or condemnation, 

4 # Sufficient funds are available from funds allotted in directive, 
dated 29 September 1942, as referred to' in paragraph 1 above, 

5 # Pursuant to general directive issued by the Under Secretary of 
War t dated 10 April 1942, you arc authorized to acquire the abovennentioned 
land* 



Attached > 
Ltr. 8-25-43 
w/2 Inds & incls. 




/s/ O'Brien, 
O'BRIEN t 



EXHIBIT B-i e 
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,eal JKate Directive 
Consecutive No, RE-D 2858 



DEPARTMENT 

QFFIC2SSDF the chief of engineers 

WASHINGTON 

CE 601 . 52 (Harriman, Term. 

Clinton Engineering Works )SPELR Date 7 February 1944, 

Subject: Acquisition of Land. ' 1 . 

To: The Commanding General, Army Service Forces. 

1. The following directives have been issued, in connection with Clinton 
Engineer Works, Tennessee. 



- Pate 
29 Sept 

14 June 43 

3 July 43 

15 July U3 



^25 Sept U3 



Acreage 
56,200. 

15.1 

70. 
3.75 



Amount 



47.7 



^3,500,000.00 
1,750.00 



14,107.00 
400.00*^ 



• 3,740.00^ 



Estate Acquired 
Fee 
Fee 

i 

■Fee 
Fee 



Fee 



Use 

Original site. 
For protection 
&' security. 
Spur track r/w 
Channel diver- 
sion of Poplar 
Creek. 
Borrow pit. 



2. Based upon the request of the Commanding General, Manhattan District, 
by letter dated 31 January 1944, attached, and the recommendations of the Troops 
Facilities Branch, OCE, and the Division Engineer by memorandum dated 30. December 
1943 and 1st Indorsement dated 13 January 1944, respectively, a military neces- 
sity exists for the acquisition of the land described below: 

a. BRIEF DESCRIPTION OF THE LAND : A certain strip of land 
approximately 100' in width, extending from a point in the Tennessee 
State Route No, 1 approximately 4 miles southeast of Kingston, in 

a northeasterly direction approximately 5.4 miles to the Clinch River 
which forms the j/est boundary of the Clinton Engineer Y/brks, in Roane 
County, Tennessee, and shown in red on the inclosed Directive Ilap 
dated 25 January 1944, entitled, "Proposed Access Road, Clinton En- 
gineering Vforks, Tennessee". 

b. PROPOSED USE: For the construction of an access road from 
state route No. 1 to Clinton Engineering Vfcrks. 

c. ACREAGE INVOLVED: 62 acres, more or less. 

d. IMPROVEMENTS: Power line and certain rural dwellings and 
related buildings, valued at ^5^00? • ■ ,* 

e. ' ESTIMATED C0S T : Not to exceed £14,600, including relocation 
or power line and certain buildings, if necessary. 

f. ESTATE TO BE ACQUIRED: Perpetual easement. 

g. . METHOD ,0F ACQUISITION: Negotiation or condemnation. 

h. '-REMARKS: Possible relocation of a section of power line 
and relocation of. certain buildings are contemplated; suffient funds 
therefore have been included in the estimated cost of acquisition. 



a 




EXHIBIT B-l-f 



CE 601.52 (Clinton EV.iaca.). Cont'd. 





■ 1 



1 



3. Sufficient funds for this acquisition pro available from funds 
authorized in original direct'iVe d*ted 29 September 1943 referred to in . 
paragraph l f . 



■ .■ - * 



4. It is recommended that the u nder Secretary of YJar be informed that 

a nilitpry necessity exists for the acquisition of the lnnd described nbove 

and that he be rcquestod to authorize .this office to require rn rnproorintc 
interest tho re in. 



+ - ■ * ■ ft * i 

For the Chief of Engineers: 



■ 



■ ■ * • 



,4 Incls.. 

1- TT fm.Div.Enj. 1/20/44 

2 - rLtr . to -I^i v . Ens . 1 2 /3 1/43 . v /l jnd . 

3- Momo fm.Troop Fac. Br. 12/30/43 *, 

4- Directive *ap 1/25/44 



.. THOMAS M. ROBINS, 
, ' .Major General f 
p , Deputy Chief of. Enrincorg. 



■ 



t ■ 

■ *■ * 



* . ■ 



1st , Ind. 

T7 P r Department, Headquarters, ?rmy Service Forces 7 Februrry 1944. 
To: Th© Under Sd^tary of 7/>r. m ' 

1. Tho Secretary of War directs that you bo informed that a miUtrry 
necessity exists for the requisition of the realty interest referred to in 
the basic conununicntion. , 



■ 

itV l 



For the Commanding General: 



■ 



< ■ 



4 Incls. n/c 



■ ' 



- 



VT.D. STYER, ' 
Major General, G.S.C.* 
Chief of Staff. 



r 



- 1 



2nd Ind 



Office of the °nder Secret?ry of Tier 9-Februrry 1944 
To: Tho Chief of Engineers 



■ 

. . . , , 



■ 



i.pproved for ccqaisition of cn appropriate interest in lrnd ns described 
in brsio oommunicr.tion in <;.ccor.dance with ;.R 100-61. - 

■ 



By direction of the ^nder Secretrry of uar: 



4 ■ 



I 



■ P ■ 



■ 

1 



t Incls, n/o " 



i i * 



I - 




... M'RION RUSETON., 
Colonel, J.-'-.G.D. 
Administrative Officer 




EXHIBIT B-i.-f 



i 



-i WAR DEPAffflffiSWT 
-OFFICE OF THE CHIEF OF ENCINEERS 

* 
■ 

2 601.1 (Clin ton Engineer Tforks, Harrijnan, Tenn)SPELR 1 March 1944 

_ - r, * L *» . » 

ibject: Acquisition of Land' foi* .Additional Access Road. 



» ■ 



•* - t! I 



>: -The Commanding Qen&ral, Arny Service Forces. 



:• » 



■ 4 : 



- * *i 



1. The following directives have been issued in connectidh %ith Clinton 
lgineer Works/ Tennessee • 



■ i * 

Estate 



■ ■ 



ite 
>42 

»pt 29 
>43 

me 14 

ily 3 
ay 15, 

<pt 25 

'44 
b 7 



Number 


Acreage 


Amount 

. M ► 


AcquUfed 


«■■■ Use •: " 


RE-D 




• ' • J« »» 


] ■ 


1707 


56,200* 

m + 4 

• • ' " . n*f I 


t3, 500,000,00 


Fee Original site.. 


1707A 


15.1 


1,750.00 


Fee 


For protection & 






* 1 




security* 


. ; : , -1707A • 


70. •• 


14,107.00 


Fee 


Spur tract r/w 


1707B 


3.75 


400.00 


Fee 

« 


Channel diversion 








■ 


of Poplar Creek. 


1707C 


47.7 


3.74P.W) 


Fee ■ 


Borrow bit. 


2858 . •: - . 


62-*- 


14,600.00 


Perpetual 


■- 

Access road. 



1 . 



I ■ ■. 



Easement. 



i . . 
2. 



Based upon the request of the Commanding General, Uarlhattan District, 
* letter dated 31 January. 1944, true copy inclosed, the reconmendation of 
e Division itegixieer, Ohio Jtiver Division, by letter dated 12 February 1944, 
d the recommendation of the Troops Facilities Branch, Military Construction" 
vision, OCE, by memorandum dated 19 February 1944. a military necessity exists 
r the acquisition of the land and relocation Of utilities as set forth below: 



• * ■ 



a. BRIEF DESCRIPTION OF THE- LAND t Certain tracts or parcels of 
land adjoining existing railroad right of way extending frQm the Tennessee.. 
State Highway #61 at Blair Station in a southerly direitibh tb the west 
gate Bjb the northwest corner of the Clinton Engineer Works, being located 

x in the Second -Civil District, tioanfc- County, Tennessee j as shown on Direct- 
tive flap datod 23 February .1944* ehtitled "Southern Railroad ancTKccefts ' 1 
Road Rights of Vfey and Property Line, Clinton Engineering Works. " 

b. PROPOSED USE: For the construction of an access Toad from the 
State hounte #61, Blair Station to the Clinton engineering Works. . 

c. AREA INVOLVED: . Approximately 17 acres, comprising 13 tracts. 

d. HBROVEHENTS: • Itane. 

o, EgiX ATED OOSE: $5,100, including cost of relocating utilities.' 

f . ESTATE TO HE ACQUIRED: Fee simple. 

g. METHOD OF ACQUISITION: Negotiation or condemnation. 

h. A REMARKS: Possible relocation of % section of a power line and 
the relocation of certain buildings are contemplated. 

The determination to acquire fee title in the subject land is based 
upon the fact that the proposed roadway will be constructed partially on 
lands acquired in fee for the railroad spur track right of way and par- _ 
tially on the additional scattered parcels adjoining the said railroad 
right of way described above. 

■ 

3« Funds for this acquisition are available from funds allocated in direc~ 
e No. RE-D 1707 dated 29 September 1942, mentioned in Paragraph 1 preceding. 



• 1 » 




RE-D 2908 



4« It is recommended that the Under Secretary of TJar be informed that a 
military necessity exists for the acquisition- a'f the land and relocation of 
utilities as above outlined end that too be requested *o authorize the acquisition 
of an appropriate interest therein. 



For the Chief of Engineers: 



. . J 



5 Incls. 
Itr tr Ch Manhattan Diet 

1/31/44 (True Cy) 
Lt* St ORD 2/12/44 
Men> fr Mil Cons 2/19/44 
Cy'ltr fr Diet Engr 1/20/44 
Directive , Jftp 2/23/44 . .. . .. 



* 1 



» /s/Thoites M; Robins, 
Major General, 
Deputy Chief of Engineers, 



■ ■■ 



- 



- ■ 



1st Ind. 



'4 t 



9 * * 



War Department, Headquarters, Army Service Forces 1 March 1944 . 

, ' .The .Secretary of \7ar directs that you be informed that a military 

necessity exists .for the. acquisition q£, the land- and relocation, .of utilities 
as duttlaed In basic letter*. 



. ■ 

■ 

«■ ■ 

'.'.lit 

■r 

: * * 



» 



■ 1 *■ 



■* For *tho Commanding General: 

■ 1 



■ 



'ft* 



• » . < _• ■ «■ 



" H f • ' ; . ■ » 



w v- - A ! ! ,pi 



* ... ■ » • 



* 1 mi 



. # I 
* ■ -. * - 



« /b/ F. II. Smith, V • 

Colonel, General Staff Corps, 
Asst. to the Chiof of Staff, A.S.F. 



i > * 
■ . * 



• «•. ' 



. * 



I* * . 

1 f 

■ t 



• t * 



1 



* »< ... 



■ 



. 4 

2nd Ind; 



For W. Styor , 
Major General*, G.S.C* 
Chief of .'Staff 



1 

. ■ - ■ 



.1 



11 ■» 



V 



■! mi 

* I 



Office ftf tte Under Secretary of War 3 March ,1944 

*u8*i; ^ 1 ; ' . r - - ; .... 

To j lllfi Ghief of ingto&ars. : 

^;v^(Aj5>irov of land and. irylooation 6£ utilities as ' 

outllfmftijte -basic letter In- accordfince witia-AK 1<KU6{L^. - ; ?■■;.;!■■ 

i>r?i/J||jl v <l^oit^ til : ^ t /t j 1 ,4 

' t^£?#v j ; "2 ■■ 9 v 4 j^' V«/lfax'ibh': Ifaslitbn;, 

,5 ZmCAtfv fflS^or*. , ■^v.^.ii-'J #\*lvWl ^^i- JU^knistwiUva- Officer 



i 

i 



■V 



HI * ■ 




.. ■ » i 



* t 



v. ; 

EXNiBlt B*i* p; 



*pfc* Chiefs RoaX fietate Division 



icti ^Acquisition of Land for Expansion of Projoct, 

:Ju !• The following directives have been issuud in connuotion with Clinton, 
;inuer Worksj Tennessee. 



f "K 1707 



Acreage 





■ fi fe - -^^-.'^i&fl^'... 'V* - ■ 7 





Acquisition Branch, Purchase Section 



*B~D 2908A 



19 April 19U 



■ i 



■ ■ 




Amount 



56,200 $3,500,000.00 



M 

>- amru 1707A 

HB-D1707A 
i^july 15 . 

fc 1707B 

vlept as * 

RE-D 1707C 

R2-D 2858 
/Mar. V 
j&^V RE-D '2908 



15.1 



70. 
3.75 

47.7 



1,750.00 



14,107.00 
400.00 



3,740.00 



-A 



62. 14,600.00 
17 -5,100.00 



Estate Aoard 

* 


Use 


Fee 


Original Site 


Fee 

■ 


For protection and 


■ 

■ 


security 


Fee 


Spur track r/w 


Fee 


Channel diverson 




of Poplar Creek 


Fee 

■ 


Borrow Pit 

■ 


Perpetual 


* 

Access Road 


' Easement 




Fee 






• * 



• If 



sa- 



fe 



2* Based upon the request of the District Engineer, Manhattan District, 
1st Indorsement dated 3 January 1944 and by letter dated 17 February 1944", 
tifed tfc0 vecoiiBaandation of the Division Engineer, Ohio River Division by 1st 
Indorsement dated 23 February 1944, a military necessity exists for the acquisi- 
tion of *ho land as set forth belowi 

^\ " a« -BRIEF DESCi IPTftN OF THE LANDi Certain tracts of land situate on 
the vest Jwtndary of the Clinton Engineer Works in Roane County, Tennessee, as 
shown on the inclosed map marked Directive Hap - Original, dated 30 December 1943, 
and entitled ^Clinton Engineer Works, Roane and Anderson Counties, Harriman, Tenn." 
■ b, PROPOSED USE* for Expansion of Facilities. . 
.-0« AIcEAi Approximately 279 acres. 
<U IMPROVE! ILNTSi None. 

e. ESTIMATED COSTi None* 

f. ESTATE TO HE ACQUIRED; Temporary use. 

"g. liETHDD OF ACQUISITION* By permit from the Tennessee Valley Authority 

■ 



V 



i 



3» " Pursuant to Ale 100-^61 it is requested that necessary action be taken to 
acquire the land as outlined herein* 



V 



fab* * 1 



r 



e 





/s/0 1 Brien 



£ / ' H » B I T B - 1. - In 




* lUr 



. . RE-D 2858A 

CE 601.1 (CI in ton Engineer Works, fenn)SPELR 

Subject: Acquisition of Additional Land in connection with Access Road "N" and «|pt f 

From: Chief, Real Estate Division To: Acquisition Branch 

£ Purchase Section 

+ 

1. Directive No. RE-D 2908 dated 1 March 1944 authorized the acquisition of 
17 acres of land at an estimated cost of i>5,100 for the construction of an access 
road from State Route 61, Blair Station to the Clinton Engineering Works. 

2. Directive No. RE-D 2858 dated 7 February 1944 authorized the acquisition 
of 62 acres of land for the construction of an access road from State Route No. 1 
to Clinton Engineering Works. 

3. Based upon the request by memorandum from the Commanding General, Manhatte 
District, OCE, in answer to memorandum from this office dated 7 April 1944 and the 
recommendation of the Division Engineer, Ohio River Division, by 1st Indorsement 
dated 31 March 1944, it has been determined to be to the best interest of the Govern- 
mentj 

a. To amend Directive No. RE-D 2908, above referred to, so as to increas 
the total acreage to approximately 17«3 acres of land at an additional cost of $120. 
The 3 tracts to be acquired are shown in red on inclosed map marked Directive Map, 
Original, dated 6 March 1944 entitled "Real Estate, Access Road 'N f , Clinton Enginee 
Works, Harriman, Tennessee." 

b. To amend Directive No. RE-D 2858, above referred to, so as to increas 
the acreage to approximately 62.89 acres of land at an additional 'cost of $200. The 
area shown in rod on enclosed map dated 10 February 1944 marked Directive Map, 
Original, entitled "Real Estate, Access Road 'M 1 , Clintui Engineer Works, Harriman, 
Tennessee." 

i 

4. Funds for this acquisition are available from funds allocated in Directive 
No. RE-D 1707 dated 29 September 1942. 

5. Pursuant to general directive issued by the Under Secretary of War dated 
10 April 1942, Directive No. RE-D 2908 dated 1 March 1944 and Directive No. RE-lJ 
2858 dated 7 February 1944 £re hereby amended accordingly and it is requested that 
necessary action be taken to acquire the land as outlined herein. 



/s/o f Brien 




■ — - *^ + * 



CE 601.1(Clinton Engineer Works - H&£rlman, lfennessee )SPELft 
Xdi Purohase Section 



9 . k r 
■ 



4 August 1944 



Fromi Chte^ Real Estate JCft^iiion 

_j ^ ■ - 

« * <•* t * 

Subject i Acquisition of Land - Clinton Engineer Works 



\ 



1. The following directives have been issued in connection with Clinton 
Engineer Works i 



Date ft No . 
T5?2 
29 Sept 
EE-D 1707 



Aoreage 



Amount 



. 56,200 $3,500,000 



Est. Acquired 



Fee 



Use 



Original Site 



1943 
14 June 
RE-D 1707A 

3 July 
RE-D 1707A 



15.1 



70 



1.750 



14,107 



Fee 



Fee * 



For Protection and 
Security 

Spur Tract R/^T 



15 July 
RE-D 1707B 

26 Sept 
EE-D 1707C 



3.75 



47.7 



400 



3,740 



Fee 



Fee 



Channel diversion of 
Poplar Cpeelc 

Borrow Pit 



1944 
TTeb 
RE-D 2858 



62. 



14,600 



Perpetual 
Easement 



Access Road 



1 Mar 
RE-D 2908 

19 Apr 
IE-D 2 906 A 



17 



279 



5.100 



Fee 



Temporary 
Use 



Acoess ttoad 



Expansion of facilities 



2 # Based upon the request of the District Engineer. Manhattan District, by 
2nd Indorsement dated 18 July 1944, and the recommendation of the Division Engineer 
Ohio River Division,- by 3rd Indorsement dated 26 July 1944. a military necessity 
•adits for the acquisition of land as set forth below* 

■ 

a. BRIEF DESCRIPTION OF THE LAND: A certain tract of land known as 
Traot No. M-1201-E located on the northwest bank of the Clinch Ri^reiS Roane County, 
Tennessee, as shown on the inclosed map datod 11 May 1944, marked Directive Map - 
Original and entitled "Special Use Permit Proposed to be Granted Yfar Department, 
Roane County, Tennessee. 11 

b# PROPOSED USE* Access Road. 
O: ACREAGEt #32 of an acre. / 

EXHIBIT b-'i-J 




- 





- * 



r 

t 



. * - -."i 

d£* 



* 



1 - ; - ' 




•1 ■ 




lone* 

o. ESTIMATED COBTi ltone/'^X 
f . ESTATE TO BE. ACQUIRED i ,. Temporary Use » 

g ( METHOD OF ACQUISITION* By permit from thu Tennusaoe Valley 



■ I 



3. Pursuant to authority contained In AR 100-61, It is requested that 

outlined herein. 



naoesswy tvotion be taken to acquire the land as ou 



- 





■ 


L 

| 








Ki 

/ 1 


* * • 

V 

4 


By* 


- t * i \ . 
■ * ■ 




I' 



It. >. - 



« i 



i 




no* 



# L v _ * » 




* 



■ 



/s/O' Briwa 



a 



i 



Imn ' ■ f 'I 



fa 



* A 



♦ t 



. ♦ * 



■ 



■ ♦ 



■ 



■ 



■ ' ■ r 



• 



yd r 



i * . 



i 



* 



■ 




c. • 



I 



' t 



' t 

m 

> 
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RE-D 4111 



ARlff SERVICE FORCES 
OFFICE OF THE CHIEF OF ENGINEERS 

WASHINGTON 



CE 601.1(Clinton Engr. ^orks, Tenn.) 
(Ref CM 101755 )SPELR 



* 



28 August 1944 



SUBJECT* Acquisition of Additional Land fear Security Purposes in K-25 Area. 



TOs 



The Coiananding General, Army Service Forces. 



1. Ihe follovdng directives have been issued in connection vlth Clinton 
Engineer Works i 



Date & No. Acreage 



Amount . Est. Acquired 



1942 

Sep?* 29 
RE-D 1707 

1943 
June 14 
RE-D 1707A 



56,200 $3,500,000 



Fee 



■ Use 



Original Site 



15.1 



July 3 , 
HE-D 1707A 

July 15 
RM) 1707B 

Sept. 25 
HE-D 1707C 

1944 
PetT 7 
RE-D 2858 

liar. 1 

RE-D 2908 

Apr. 19 
RE-D 2908A 

Aug. 4 
RE-D 2908B 



70 



3.75 



1,750 



14,107 



400 



Fee 



Fee 



Fee 



47.7 



3,740 



Fee 



For Protection and 
Security : 

i 

Spur Track 

■ 

Channel diver- 
sion of Poplar CrSek 

Borrow Pit 



62 



14,600 Perpetual 

Easement 



Access Road 



17 



5,100 



Fee 



Access Road 



279 



.32 



Temporary 
use 

Temporary 
use 



Expansion of 
Facilities 

Access Road 



2« Based upon the request of the District Engineer, Manhattan District, by 
letter dated 24 August 1944 and the recommendation of the Division Engineer, Ohio 
River Division, by 1st Indorsement dated 5 August 1944, a military necessity exists 
for the acquisition of land as set forth below i>^£ 




■X 



EXHIBIT l-fc 




re-d an 



1 



a. - BRIEF INSCRIPTION OF THE PROPERTY: Certain tracts of land 
adjoining on the east by the Clinton Engineer Works and the Clinch River, 
in Roane County, Tennessee, as outlined in orange on the inclosed map dated 
9, August 1944, marked "Diretetive Map - Original" and entitled "Elverton 
Quadrangle, Tennessee" • 

b. PROPOSED USE i Security area, 
o. » A CREASE i 2,800 acres. 

d. ■ IMPROVEMENTS i Dwellings, farm buildings and appurtenances 
valued at $47,500. - 

e. ESTIMATED COSTi $170,000. . J 

> f • ESTATE TO BE ACQUIREDi Approximately 2,375 acres in fee and 
425 acres by temporary use. 

i g. METHOD OF ACQUISITIONS Negotiation, or condemnation for the land 
to be acquired in fee. Special use permit for the land under the jurisdiction 

\ of the Tennessee Valley Authority. . . ... 'i.i . 

h. REMARKS i Arrangemehts id.ll be made to permit the harvesting \ 
of crops mthto W area unless such action conflicts with military plans. 

In those Instances where it is determined to be mare 1 
economical to the government and the owners are agreeable the land will be v 
acquired by lease in lieu of fee simple. The remaining areas involving aacemive 
restoration aorta and high rente! will be acquired in fee' as provided above. 



.0 



r j- 

t 



r 3. Fundi for this acquisition are available from Public Law 374, 78th 
Congress j e£prov#rt 36 June 1944. 

' . i i ' . : 

*4. It la recoomended that the Under Secretary of War be informed that a 
■Liitaxy neoeseity exists forCthe acquisition of the property as outlined above 
afcd that hp 1m requested to authorise the acquisition of an appropriate Interest 
therein. i 

■ , ■ - ' * 4 ' ."■ * - \r^< 

5« It is also recoomended that the necessary papers to acquire the land be 
released from Confidential status. 



} 0 



JT LI I 



For .the Chief of Engineers i 



■ 



- 1 I 



• 



f •• •• 7 



♦ 



i 



• p 



V 



/&/ Thomas M. Robins 
THOMAS Me ROBINS 
* Major General, 
Deputy Chief of Engineers 



■ 



I 



3 Inclai - 
#1 - Ltr frm DE, Manhattan Dist. 

to ODB. dtd 2a Aug A4 
#2 - 1st 2nd, frm CRD to OCE dtd 

5 A ug u 

- #3 - Otoeotlw Mtp - Original 1 
dtd 9 Aug 44 




1 ' 

-- ■ 
jjg 



» ■ ■ 
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EXHIBIT ti- i-k 



f I 




SUBJECTS 



^ - RS-D 4111 

Acquisition of Additional Land for Security Purposes in K-25 Area, 
Clinton Engineer V/orks, Harriman, Tennessee. 



1st Ind. 



War Department, Headquarters, Army Service Forces 28 Aucust 1944 

TO: The Under Secretary of War 

1» The Secretary of War directs that you be informed that a military 
necessity exists for the acquisition of the property as outlined in basic 
letter. 

2. All papers necessary for the acquisition of this property are hereby 
removed from Confidential status. 

For the Conmanding General: 



/s/ F. M. Smith 
F. M. SMITH 
Colonel, General Staff Corps 
Asst. to the Chief of Staff, A. S. F. 

For LUCIUS D. CLAY 
Major General, G.S.C. 
Acting Chief of Staff 

3 Incls. n/c 

2nd Ind. 

Office of The Under Secretary of War 29 August 1944 

TO* The Chief of Engineers 



Approved for acquisition of the property as outlined in basic letter, 
in accordance with AR 100-61. 

By direction of The Under Secretary of War: 



/s/ Herbert A. Friedlich 
HERBERT A. FRISDLICH 
Lt. Colonel, J.A.G.D. 

Acting Administrative Officer 



3 Incls. n/c 




.■ 



CE 601.1 (Clinton Enc f r Vorks, Tcnnjssoj) SPELR H3-D 4111-;. 

TO : (1) Condemnation Section Il.TE: 26 February 1945 

(2) Purchase Section (3) Loasing Section 
FROM i Chief, Real Estate Division 

■ 

SUBJI3CT: Elimination of 1 ucro of Tract No. 0-1408 

1. Directive No. Rfi-D 4111 authorized the acquisition, by fee 
title or leasehold interest, of 2,375 acres of land, and 425 acres by 
permit from T.V.<*», at an estimated cost of $2,800, for security area 
in connection with the Clinton Engineering rorks, Tennessee. 

2. Based upon the approval of the District Engineer, Manhattan 
District, by 1st Indorsement (latcd 12 February 1943, and the recommen- 
dation of the Division Engineer, Ohio River Division, by 2nd Indorse- 
ment dated 20 January 1945, it has been determined to be to the best 
interest of the Government to amend Directive REM) 4U1 dated 28 August 
1944, mentioned in paragraph 1 above, to provide for the elimination of 
a portion of the land, as set forth bcloir: 

a. BRIEF DESCRIPTION OF THE L<iJD: L small portion of Bract 
0-1408, in Roane County, Tennessee, situate in the 3rd Civil District 
on the loft descending bank of Clinch River, approximately 0.2 miles 
southeast from Union School, and shoim in red on the attached map dated 
17 August 1944, marked "Directive Map - Original" qnd entitled "Project 
Clinton Engineer v ,orks, Tract 0-1408 Tract Map (Without Grid)". 

b. .JPROXIli.TE i.CnEJTM 1 acre, 

J c. REILJtKS: i.ll of the owners 1 buildings, except the bam, 
are on the small portion of the tract to be eliminated. 

No Declaration of Taking has been filed; 

V 

3. Pursuant to General Directive issued by the Undjr Secretary 
of \ar, dated 10 ..pril 1942, Directive No, RE-D 4111 dated 28 August . 
1944, mentioned in paragraph 1 preceding, is hereby amended as above 
outlined and it is requested that necessary action be taken as set 
forth herein. 



/s/ J.J.O'B 
O'BRISN 

Attached: 
#1 - Memo dtd 1 Feb 45 fm 

OCE to Maj.Gcn. Groves w/1 Ind. 
#2 - Ltr dtd 12 Dec 44 fm ORD, Land 

Acq. Sect., Clinton Engr v ks, to 

DC, ORD, w/2 Inds. it 1 Incl. i 
#3 * Directive Map - Original 



RE-B 4.111 B 



CE 601. 1( Clinton Engr. T;orks, Tenn.)SPEIR 23 Hay 1945 

TO : PURC&iSE BRANCH 

FROM : DIRECTOR, REAL ESTATE 

SUBJECT : Revision of „»creace to be ..cquired for Security Purposes. 

• 

1. Directive RE-D 4111 dated 28 ,*ugust 1944, authorized the acquisi- 
tion of 2,375 acres of land in f and 425 acres by temporary permit at 

an estimated cost of $170, 000 for security area, Clinton Engineer Works, 
Tennessee. 

■ 

2. Based upon the recommendation of the Division Engineer, Ohio River 
Division, by letter dated 11 -pril 1945, and report of the Division Engineer 
by 3rd Indorsement dated 12 May- 1945, it is to the best interest of the 
Goverpment to amend Directive RE-D 4111 dated 28 August 1944 to provide for 
the elimination of land, as set forth below; 

i 

a, BRIEF DESCRIPTION OF THE PROPERTY TO BE ELIMINATED: 
Tract K-1033 identified as Cooper ! s Island and Tract K-1034 identified 
as Brashear f s Island with the exception of 50 acres, all under the 
jurisdiction of the Tennessee Valley Authority, being a portion of the 
425-acre area referred to in paragraph (1) above, and shown in red 

on the attached map dated 5 May 1945 marked "Directive Map - Original" 
and entitled "Clinton Engineer Works, Harrison, Tenn.". 

b, .JTROXBUE ;JUL\ TO BE SUBDUED: 38 acres. 

c, REM.JIKS: The reduction of such area is a result of a 
ground survey which made it unnecessary to acquire two tracts of land 
originally considered in the 425-acre area. 

■ 

3. Pursuant to General Directive issued by the Under Secretary 
of War, dated 10 ^pril 1942, Directive RE-D ail dated 28 ^ugust 1944, 

is amended accordingly and it is requested that necessary action be token 
as outlined herein. 

/s/ O'Brien 
O'BRIEN 



Attached: 
Ltr dtd 11 Apr 45 fin 0RD 
w/3 Inds & 1 Incl. 



— VTTI 





For 

October 27, 19U2. 



* 





XMSf Mar 



|%U7 «f 



> 



toctor Nltttvi to toe MiiH k M*»l»l%Un «f land 



Is 



%to ttUlvaiy of fto% lew 



to 



•f toad to 



toad M^toiilm MUvtlUt 



r«r *m •« * d to wli %l 



itf toftt Maty cTftot to 



to» totoMMto at tos Mmri ■ Minatf . 





ilmiily ywig 

/s/ John W. Martyn 

i 




BIT. S1U 




Roan 3503 Manlt 



CFFICK 07 THI UNDER SECRETARY OF WAR 



Date October 19, 19U2 



Subject 1 Letter from Cong. Jennings, 10/17/U2, eneloeing 

latter from Qeorge C eg ley concerning tha araa to 
be taken by tha Gov ' t in Anderson and Roane 
Count lea, Tenn. 



T01 



1 



THE CHIKF OF INOINIERS 



For aocomplishaant 10/26 



3 X Mao. action and prap. of raply for aig« of tha A HI. AS3T 



By direction of tha Dndar Sacra tary of Wart 

/•/ H. R. 



BASIL D. EDWARDS 
Colonel, Infantry 
AdniniatratiTa Off ioar 



A? 



C 




EXHIBIT B-2- 



'J 



QFTIC1 OF THX AHIINIS1RA 




Date October 19, 19li2 



To 



Z Under Sec. of War 



For- 



X Necessary action and preparation of reply for signa- 
ture of Administrative Assistant. 



» 



Btjr direction of tb» Soorotarfr of Wart 



JOHN ¥• MARTIN, 
Administrative Assistant. 



&n*.i~> In 



I 




F y HFRIT 



a. 




Washington, D. C. 



October 17, 19U2 




My dear Mr. Secretary* 



I an enclosing you a letter which voices the feeling 
and attitude of the people affected in the area to 
bp taken by the Government in Anderson and Roane 
Counties in my district • I realise the necessity of 
the step taken but I do Jiope adequate steps will be 
taken to safeguard these people, that they speedily 
be paid for their farms, and every step possible be 
taken to see that they are relocated on farms. This 
is a farm community. Failure to relocate them and 
assist them in every way possible will be a tragic 
thing. s 



Thanking you for your attention to this matter, I am 



Tours very truly, 



/s/ JOHN JENNINGS, JR. 



JJtJr/jr 



Eno. 






r 

L 



I ■ I i 

Clinton T*nn. R.F.D. 3' 

■ 

Oct. Hi, 191*. 

t 



John Jennings 

- 

■ 

Dmt Mr. Jennings . 

■ < y 

I am writing you this latter for information. 
If you know how we oan make a peaoeable compromise with 
our government to hold our homes. It puts lots of the 
families and little poor children out of homos. We believe 
helping out with tha war and wa oan* t aaa how ua giving up 
our hones would help any. I an aura for helping with tha 1 
war for I have already got a Son in the armed forces, and 
an buying war bonds and stamps, but we can't help much. 
If we've not got any place to live on and grow stuff for 
them. We've not got anything against the Government for 
all of : us are full blooded Americans, and we want to keep 
our homes so we oan help gain our victory. Don't you think 
that if we get up a civil petition and all of us sign it 
that it would help. If you please look into it at once, 
for you have got all my votes, and will get them on. Thia 
ia the reason I have called on you this time, for you have 
helped nie out before and I was well pleased. Hoping to 
hear from you by return mail. 

Tour true friend, 

/s/ George Cagley 

Clinton Tenn. R.F.D. 3 

r 





SIGNAL CORPS, UNITED STATES ARMY 

WAR DEPARTMENT MESSAGE CENTER, 
ROOM 3441, MUNITIONS BUILDING 
WASHINGTON, D. C, 



WC 18 124 GOVT 

KNOXVILLE TENN OCT 24 1942 1056A 
HON HENRY L S TIMS ON, 

WAR DEPT WASH D C 
ONE THOUSAND FARMERS IN FIFTY SIX THOUSAND ACRE AREA BEING TAKEN 
OVER BY THAR DEPARTMENT FOR MILITARY PURPOSES IN ANDERSON AND ROANE COUNTIES 
TENNESSEE HAVE BEEN ORDERED TO MOVE. THEIR PLIGHT IS DESPERATE. THEY 
DESIRE TO ACQUIRE ANDOPERATE FARMS. FARM LANDS ARE SCARCE. DELAY IN 
PAYMENT TO THEM IS THREATNED AND WILL BE DISASTROUS. AGRICULTURAL 
EXTENSION SERVICE ORDERED TO ASSIST THEM BUT NO FACILITIES TO CARRY 
OUT THE WORK. THE EXTENSION SERVICE IN CONNECTION WITH THE TENNESSEE 
VALLEY AUTHORITY CAN CARE FOR THESE PEOPLE TENNESSEE VALLEY AUTHORITY 
HAS ORGANIZATION READY TO TAKE UP THIS WORK AT ONCE. THESE PEOPLE ARE IN 
DISTRESS AND I URGE THAT TENNESSEE VALLEY AUTHORITY AND EXTENSION SERVICE 
OF UNIVERSITY OF TENNESSEE BE AUTHORIZED TO AID THEM WITHOUT DELAY 

JOHN JENNINGS JR MEMBER OF CONGRESS 2ND DISTRICT OF TENNESSEE 

C C 1245 PM 
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Boon 5158 War Dopartaent Build lnf ■ 
OFFICE OF THE UIDER SECRETARY OF WAR 




Subject 1 



Data ( October 24, 1942. , 

* 

Ttolegran from John Jennings. Jl%, RepresentatiTS 10/24* rei Request 
that Tennessee Yallsy Authority and Extension ecrviee of U# of T. 
bo authorised to aid 1000 families in area taken over tgr gorera—nt 



Tot 



THE CHIEF CP ENODfEERS 



For aoooapl 1 ahasnt 10/27 



■ 



3 X *•«• action and prep, of reply for st|« of the Under Secy of le*r< 



■ » 

By direction of the Under Secretary of Wari 
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/■/ J. H. W. 

BASIL D. EDWARDS 
Colonel, Infantry 
Adainietrati-fe Officer. 



) 
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OFFICE GT THB AIlCDflSTRATXTK ASSISTANT 



Date Oct. 24* 1942. 



Tot 



X Under Sec. of War. 



Tort 



■eoeeeary action and preparation of reply for eignature of AcbtinietratiYe 
Aseiatant. 



97 direction of the Secretary of Wari 



W. MARTS ^ 
AdniniatratiTO Aaaiatant. 
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EXHIBIT 8 - 




Office Cfclef of EnjrfncWd, 

For Hie ; »,f rh* 
DUtrici. Engineer, 



NOV 2 19hZ h 16 PM 



Ifflifl KM JURXROS A 

nm iTArm n ggrorebs , i c m 

ncsfiui mnasgs ^ xi^irn 



kl ocrOM tbertx pan cgrcrrrtro faciuths to assist lardcrrsss 



IS ARSSRBOR AID ROARE GOORTXES TBRREB8EK ffRQ&E LARD HAS KEN TAKER ST 



O0VKRRRERT 



nnLVm AVAILABU 



FOR TUS WORK ARD CBAZRRAI OP LOCAL UAH BOARD AT RAftBTILLE RILL CQOTACT 



PERSORAU J SRD 8PKLP US* 



► 1 1 1 ^ 



START or 1AX 




CORROLLI 

lot. SU9 



FX Hi I ft rr &: 




o ' ' Pehruar? 1*# IHS 

P 

f Clinton ftarka, teti 

i^*uu&w m etauHEt. dt4i ** caar awa. auacs* 

cant tr *w»ifaswiau 





l* •oo^lUttM with year rasueat* I alaMied the &£a$etai* 
ilitlcn *aa$e »t aarriaaa, feaaaeeo*. Use aff &** ef the fsrajeafc 
leeated at herriae* 1b the Meberte SulldJag* Mr. ifcrgea %» 
jrajeet i«|iri 



(«) tiitfli# QF&mXsKtlm* A eareful ewawfnatiaa fcac 
bom wade «f tea «f fiae pi aetlee end tNretrde «udLatal8MN& ie 
the afflae f er km «f aaa. taMat& am*** with «£« lead* 

tari. fha aaslnaarln^ work 1b a ann a a tlan with Ifca p*t*» 

jaot mi eepeeielly dlfflee&t* the eeeerate Iruu ef 

lwc ware diuHti-lbiid fay «•%»• ead be*Bde *ad the 

teiaad «a eetlwete ef the aeree&e* It wee aeoeeeary f«r 
tbc en fij a aeaffi to bleak we tbe area* da kin at in the t&raegw. 
In ■tela ef the eleeke smS w*a «et ifee individual tracts 

late the aleak* Btia aaa aaraftilly eee* aa4 reaulted la 
M acreage deterotaaeian that wee la isany eeeea la as loaa 

a ra noh the eaglneere aerie te thia problem wee eerreet* 
After the differeat trecta aere fitted Sato the fcloth* 
the engineer* dowel apea a Oe*eriytJU» that fitted the la* 
aivldaal treat tad thle doeorlpUaa tallowed through la 
ail fee rweorde whoa it we* uewd fear itie egswaieera* 



(fa) Appralaeli Ha) epareiaarfl ware wall tredaad 
aea etto tltlled eaeh treat* aaaal n e tf tea field*, waea-jrwd 
the tu&ldia&e and aalatelaad field aetabeafco. the 
aal Method that Wet felleaed tgr the ^pireleera esneSated 
af nehln* a aafi «f the fnea« w;JLeh wee mmXlp telran Ita 
am aerial itniaajjrajtij aad e^praielai; tJha fasiit a> J flalde« 
She auildlagi ware eeperateij a^yreiaed* d apeeiel tlal«r 
wrulwmr «ea en^leywd te afsaraiae tat tinker* A aeaeUl 
ifcateeraffcar atule {ttataerepaa af H» building, ffae ^Ue» 
bar arnleer epje'aleed the tla^tar ty apeclee, thea fegr die* 
aetar Id* ead eaave ead Igr d I aea tat i* te Id" aad Hbae 
^ulp weed* Sale leftel ajp^raiaar aaane te fcewa 4msm e very 
eettafeetory plane ef work, fbere it eat e ..reet dael ef 
aerahaatehle tlaber la the area. It a^aara there hmm 
\mm aointlawMie eutU%i tbat have heat the alee ef tlie 
eiaitar ra^iar aaell* 

• •ww mm » *»^w» 

• (a) dell typeat Far all preetleel fnarpeiwa* there 
ere four tJ1»« ftf a all la the area* (U Craafc tettaaa 




(g) mm firet beach, {ft) lb* •ioplu v l«o«l # («} lt» 
tamuteln aide aowrad wlfuca tlaa&er tavi uaeuited far agri- 
•uUure. Oft aertata ferae there U ociae&daratolw area* 
gra*«, end thie appear* tsjMei&Uy la tSh» eroded area** 

(4) Craelaifc trape end rlMdag s All grewiaa *repe 
wn i^pfftiaetl «nd et»r* fejftaer* bad dawe i^ewfeg $rlar 

to tbe tlae teat g>ee«eaai«» »»« takes ay tbe Any aa al» 

iwaasta exa e*de fcr th&f work* 

i 

(*} &elvqg*i It e^f*er* that *J*e Jiwp deeires te 
retain ^aaeeeajUa of all the toulltiJa&a «^ f aaaee tit tts* 
prctfaat. Hi»U« #ao affVttie&l wan «*£e «f the aatak* 
value af eaoi, evildiac, no #lan» vara developed ta dlai*sje« 
af tfceee to ti* ari^laal oaoar* 

(f) Hletery af tfae Arams iitfr&n awantgr idle* af 
tide jprajeet* w*rm have ee«a fire eejawate fcoverweart 
pra^aata* Ehe «*$*rie&ee af ttbt Uftdeeaara t» dealiag; 
witeb tfee federal tievaHMttt ia yratSsr eell imaio tbrettf2»» 
out tbe area* a*d UEaare feaa bam devalued a fiaeiinlo^e 
«f aenplaialit* that hae been f o*rt to aa affective* 

(v) SaHwaaaae **Uay ^wHaii&ii She f«raM«« tallow 
Authority fesJinst It aaeeeaary te aeeare eweaoattte m a iarg« 
earea a af areefc battatts afcleh aere flooded aa a reeult 
af the eeaetrueUea af daaa. She Atftaerlty Aeeided that 
it «u advleaale to take eunoaeate rathar tttea pereiaaee 
the lead sutr^it. m&a ajyf roaab eat the saaaral ayp a afci 
tiaa af ccffi&i»i*(i {Airah&ee fey tha *ed«rai &av«maant 16 
tbe area. It left land m «be tax rails and avoided aba 
iratolaw af aeveraaee iaaa^aa* $a« IMWHMW Valley Authority 
gialA l&barally far tiaa «**«aair6«. In mm aaaaa it a|»|?a*r«d 

%w mummt «|uaiia4 Hia total value af tba fare* 
Pi4sara4# hamme* In tanea af aaraa&a aa«Mra4# tftta $ri«a 
aiw» hl&* > ■■■— ita Us aswcf aaaas ajoMCtt ta |l^)Q*dO j«ar 
luu-a* £Ua asarte ay tdia twai3a««aa %allay Au^Mritp inp»e«<Ja<i 
liDa yorahaaa af $sa Eln«.atxaB Iwulltion ^ajsga* auft t>er*for» 
tfoa idaa tbat tba ttl ■ > leant voulfi fmg yriaaa far raal 

(h) oaaara* CamcMjit af Valtau lii»iai»ari repaatadiy 
rafarrad ta aorn yiaida af a huadree inH^iala g*r yawr* 
feay alao alainaci that the laoc$ would earry oea head af 
livaataak y*r aai*a« T.* w tud a faalto^ tt^at tba valtw af 
ttxa land siuwad aa at#«t*rted m tha aalaa af tba jsradua^ian 
witbaut iwucitat. aliaaaaaa far expnoaa anft tjUa» af ti<a apcrator. 
•%ila li sa»y toe peeeibie ta yi aauaa a hucitrvd buahala af 
ami «n aeleoted wwrw^, «uara la ma^idatiaa Utat «na 
hundraa buaaal yields are eoRsou ySa^-flaide vial tad aey 
jroduaa i» fanrable yaara a* Mxpffa'Tmrty a»d la a f-wr 



inetaactfft mixta U*«r*3* ;*r ftcrc* tftguliy ©aade r*tfprtLUi£ 
^ mM&cur ©f iiv«HSt*e* *a»pt en u*e f am <IM as*. ©««tr o«t 
the ttotasaaat the iuarmta that it in# $NWM*jU?$# to »k£»» 
Uln mm U*& ef HrotMk jwr *«r©« 

(1) fUlA Work* lb» ttfttami tfeftt rm®%m& lay 
' Gm&rvwmm 4m»A»& w*r* takm t& *fee pr«J«ot «u£ ««ek of 
ti» f mmm th* »rt!«r nut visited Mt& jwottitd etre- 

fuLly with 1*i$> apsa-mlter. %»r* i* ttuvfetd to felt r»par* 
it *»pi»to %&*mU»l n*j*ar* wttls p*«tur»» »f weii «f 

(te) ft**)fc {Jrafewftt Vtai* **§ teem $#^&a«£t*&fc§r 

Tb<& *ko«s*» Urn tmhvt&b ham etafca&S tfcay 
&ro**ly taifervalvad* «* vitltMi iNWfc of «r^r4»* 

lift larger ao&fiaft* iftwai ZSQ® «r»aa« mi |>lafct#£ la 

wwi / ailMft aa^Xat&ly* Hrnh** 4X& m% m% ttora t&vBfe 
te« wife ffrw yw&m* Puti&% tfe* la»* tm ymaw tfc* 
«te*sr£ baa feowa hmfflkp m^lmteA* $wmh btmi ktm m* la 
tad awmrutHt taw* aHaa&ftd t&* %r*&a« ¥b& tr©ee 

h*me not frtf*a4« - A* * n^3Li af tfrrtJ iw;;lvet tte Iff 1 *** 

«h*rd It warthl*»ft# &*a terital rklm lUm 1& lti# i*» 
self « Eh* ItaiA ww&g %*» *rar& tara if ^Aoh tttes faa4 

are* or* fe*nflil«fe «te fir %im Uml lmtimnem 9 

ImtmmrA &• «rm£ Hr» £• v an«» VtMrM I^srn aim 

4&»u*Md tN» «f tfunStAM wilt* imA Hr# 

%*r#m mssA 1Mjr f0it litlf i#iU«fitou>ff> ifliiti^l 

to Urn yrtihUm m* m «fcrly trial »o that tfc* ftawirs *mM 
«teur« Mfcttwnmtu Sfeny ttrw^ly ur^^S %ia% «ms HiitwwS 

it *hw% m*-bm\t 1»tM«Miaa the -nam jf\#to*£ Igr 

£« Co^slustoe* (1) Hie ifflm *% «WjEja«a &■ «oll ««rpBal«64* 
tba M^taittriUv work htw fewe* wll dam," feiis ■jyrmiwvl ^ %«p«« 
acrrlod an \ry »t i^nf t m» l&o ten «*ifiUia«d •^unta ruoarda* 

ttroft durlr^ «to lost em jw» «t<S not ttwt 2a She 

arte ««r«> *>W at ta ttw wi'-ife m% v&cbx Vtm. % 1i» 



landowners* (S) She landowners ar* siount&in people* ^ae^ wish to 
continue to live In **etera Taaaesaeo* *noy are unwilling to move 
any distance to acquire satisfactory fanes* She purchase of load 
in the area by the Tennessee Valley Authority md other GOTerncaental 
agencies hits nade it rather diffloult to acquire satisfactory tmxm* 
(4) The general taana^ameint ef the project* the appraisal of the lend 
and tr*e approach to the iaadsnmers have been fair and just, and we 
do not eee what would be accomplished by a reappraisal of tbe 
iSeny of the owners have the ides that disturbance da&ages should be 
inolutfed in the price of the farxu 



2 Inelosurcs 

H •» Appraisal report with letters 

fta# landowners to Hou Jennings • 

$E • List of farm sold during last 
few years near gin* statu 

#5 + List of farm la Jlorgwa Cotaity. 



Frinoipel Agricultural Specialist 
Deparfeaent of A^rloul twe 






CE 601.1 (Clinton Engineer work*, 1tonn.)5i>£LP 





April 13, 191*3. 





ItoDorablo John Jo ninir» 9 Jr m$ 
Houao of ta prao o a ta tlwoa 9 
raahlftfftaa 9 a* C# 

Dour nr t Joimlncoi 



Further roforonoo la not to yoor lattar of Kobruary 
27 9 194? 9 oaaoornlag ocajdalata that Uio landoauom wora 
not pormlttod to aalwago tho laprevwnt* on loud aoqairad 
by tho nor Dopartaaat la Aadorooa and toana Qoontiao, Toa- 




An lavao ligation oendaotod in tfio abowa watt or rovaala 
that booauoo of tho urgont Military n o ooa alty for this pro- 
Jacrt It waa ooooaaary that ooaatruotion bogln at tho oar Hoot 
ml data. A oalo of tho lapro fo a gn to to tho fornar 
'O would hftvo antallod oonoldorahlo dolay in oloalng tho 
to tho publla, and In all probability would hawa lntar*» 
farad with oonotrttotion activities. 



Morat'Ter, in ooaordanoo with tha agisting policy of 
tho Vmr Dapartaont, all atruotaroa aoquirod with lands aro 
atlllaod la oonaootlon with tho war effort wharo auoh uao 
la dotarrtiaed to bo praotioal aa wall aa eoonoadcal* 9m 
buildings on thla pro J eat aro bains waad extensively aa 
off loo and atorago opaoo 9 thereby eavlng tho ooot of now oor>- 
etmotiea and tho t 4 ao In aidant tfeorato. Tho othor facili- 
ty aa aro also bolng utilised to tho boat advantage. 




X < ' 3-D-7UO Pentagon 




OFFICE OF THE UNDEh 8ECKETARI OF WAR 0 \\ A I - } \ 3 0 

Data March 1, 19k3 

•> 

i 

Subjacti Lattar froa Cong* Jaaninfta 2/27 A3* Conoarn- 
lng tha coaplalnt of paopla In connection with tha 
TO dMtrojriBK daalllng taouaai and otter bldffl. In tha 
Andaraon and fioana Countlaa pro J act, Tann, 

■ 

■ 

Tat THE CHIEF OT INQIRED8 



Co{qr of aotararladgaant attaohad. 
For aoooopliahaant 3/8 



3 XX lao. aotlon and prap. of ra ply for alf # of tha Undar 

Saogr. of ^ar. 



5y direction of tha Dndar Sacra tary of iart 

■ 

/•/ A. C. L. 



KAHXOf RUSRTOI 
Colonel, J.A.O.D. 
AMlotant Executive 
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EXHIBIT 8- -d f * 



JOU JEEKXgOS, JK. 

t* DiatrUt tan. 




COKKKSS Or THI UK I TEL SWT 
HOUSE Of REPRESENT* THIS 




Washington, D. O. 



February 27, 19h3 



Judge Robert P. Petteraon 
Doctor Secretary of War 
Waehlngton, D. C. 



My dear Judge Pattareons 



0 explain t is being aada by different perama that the War 
Department are destroying dialling houcee and othar fcwlld- 
inga la iha 56 t OOO aora Aadereon aad RoaM Counties project, 
aad ara rafuaiag to parmit iha land owncre to aalyage thaaa 
buildings, faaoa poete, or tha wlra fencing, within tha araa. 

Ton, of course, know that tha lar Production Board raatrlota 
oartaia classes of buildings to $2$0* 

ffhlla at hose two weeks ago, I personally impacted thia area 
and kaov a great aarriae aaa be rendered tha public if the 
policy of the War Department with reapect to thia setter can 
be Modified ao aa to pernit tha salvaging of thaaa buildings, 
fence poeta, and wire fencing* 



Toura very truly, 



/a/ John Jenninga, Jr. 



JJtJr/jr 





EXHIBIT B- ^ a , 



March 1, 1?U3 



Honorable John Jexminge, Jr. 
Houaa of RepreeentatiTee 
tiaehlngton, D. C. 

bear Mr. Jannlngat 

I have /our lattar of February 27, 191*3, 
re la tire to the coaiplainta you have received froa 
reaidenta of Anderson and Roane Countlee, Tennea 
in connection with the aalvaging of buildinga on 
land acquired by the ffar Department. 

I have requested a report on the natter 
and will erite jou again aa aoon as It la received. 

Sinaerely youra, 



ROflWiT P. i'ATWRSON 

Under Secretary of war 

- Ejjrt 



MARIOS KHSHTOK 
Colonel, JJL.O.D. 
Adednietrative Officer 



Prepared OOStf 

71691 
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Subjects Latter of w oCErosa»an Jofta Jetminge* Jr., portaiiiiu^ to 

aHe^ad iraproper at* taints of J. H. i'checrie. 



Tot 



Chief of 2&&iu«e:-e, J^ae^ingtaa, I;. FC? : . Ii 



1. Kefereoaoe It £*de to thn attaeUed «opy of a letter fro i OiTioe 
Chief of Z;u£i&e«r* to Uouorable Mor&an Litttfll, Assistant Attorney 
General, & tad April £ # recently aont to this office . This letter 

refers to alleges i^pro^r etaW^euta attributed to tfr. J* a. l&Keasie, 
Special United tftatoe Attorney, Ueyto^, Tenneaaee. 

2* representatives of tale of floe attended several ha&rinj.a before 
the Jury of Vietr end no euoh etatauente were am.de in their presence. 
Largfi orowas attended theee hearings and on njeawroua occasions, outburete 
of e^lauae and o hears auooupaniad the introduction of erldeaae and 
ergoaonts favoring property owners. Ua one occasion, while I'eKeoaie 
vaa presenting an argument, a apectatnr interrupted with the ste torment, 
Tou 1 * better ahut up and sit down.* 

J. It *£|*ara that a fow diagruoxtled parsons have at eupted to 
organise property ewuara in the project area tc further tneir own aelfiah 
aaana resulting in considerable, uoneceaeary delay and difficulty In the 
laud acquisition program ■ 

- 

4. It ia fuite poeaible that eutoject e j&pleint waa incti^ated by 
the earn pare mi who brou^t about prior diffioultiea, one of which waa 
t ne unfounded a cue* t ion that led to an investigation of appraiaala by 
Ccoffrmmmmn Jauulagc and eturrs. 

6. Kr. Koletuie haa boen nxtroaaly considerate 4f the rights of 
property camera. Re haa oooperated folly in ceourlng partial, as well 
aa final distribution of funds deposited 1a court on iMlaratlune of 
Taking, thia haa beeaddone without regard to eoa&rorerey aa to price. 



6. It la the opinion of taia office that Mr. HeConsie haa fairly. 





r • i 



t PS 




s - 



if «r 



IS *v 



# n^taisiAe to mill in »4 





»1 - *>. 



IT 



♦ f 




fmr %h« DtvialMi K^SMtri 






«• a. 



#1 - Ltr. ffc. OCI, 
4/O/U <opj) 



- 1 




• > 



p. 



» 





Iftilw 0: 




exhibit &- 



• 8 * 



REAL FSTATl 



r 



O. W. PHILLIP* 

COMMIMIONIH 




IMNESSEE/ 
.1 HIGHWAYS-' 



AND PUtLIC WORKS 




W. T. MOOKf 
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July 8, 19A3 

.* 



Office of the Division Engineer 
Corps of Engineer b, U. S. Arw 
Box 1799, 1120 Huntington Bank Bldg. 
Columbus. Ohio 

Gentlemen: 



DA - WC - 10(2) 
Serial No. 91003 



■ * 



Receipt is acknowledged of your letter of June 30, 1943, requesting information 
as to the present statue of bids or contract for detour route on the above 
project and also the status of proposed relocation.- 

lou will recall that we advertised the detour route and received bids on Hay 30, 
1943, which bids were rejected — it being the opinion of the Department that 
the bids were entirely too high for the traffic needs of the detour route. The 
low bid submitted on that date was approximately sixty thousand dollars. ' 

We were advised by the District Office of the Public Roads Administration at 
Montgomery, Alabama, on April 20, that project application for the detour route, 
DA - WC - 18(1) and DA - WC - 18(2), relocation of Route #61, had been certified 
by the War Department and approved by the Commissioner of Public Roads and we 
were therefore authorized to bepin survey of the relocation out of Federal Funds. 
This survey was begun immediately and is at this time approximately seventy-five 
per cent complete and follows the route substantially as described in our project 
application. 



We are today in receipt of a letter from the War Production Board, under date of ( 
July ?, 19/3, cony of which is herewith attached, stating that our project appli- 
cation has been disapproved by the Non-Industrial Facility Comittee, and, there- 
fore, carcellir.r our application, Serial No. 91003. 

It would nov: nn^r that the War Depr rtment does not consider this ro'd essential 
nor are to advised of their in+ention to reimburse the State in any way for -thie 
closure or to *n*ke any attempt to handle the traffic over this route. For your 
information, this traffic is i^creasin^ day by day and constitutes a v*»ry serious 
prohle- at this time. 

We v-ould aenreript^ it ver; r much if you would advise just rhat stepp are proposed 
looking tovmrd the reimbursement of the State ^Jifi&ihft proner handling? of traffic 
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Office of Division Engineer i 
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through this area. We would appreciate an immediate reply in order that 
we may know what steps to take in this matter* 



« 



WTBrnc 
cc: 

Mr, Snead 
Mr. Boyd 
Mr. Phillips 
Mr. Prater 



Tory truly, 




W» T» Brooks 

State Highly Engineer 




JULIO IMS 

i M :> fover DMsltn 
Columbus. 0. 
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Julj 3, 1943 



Serial Mo. 91003 





Tannaaaaa Departaant of Highways and Public Works 

■aahrilla 

Tannassas 

Daar Siri 



Subjactl NaihTilla, Tannassas DA-VC U(2) 

Sarial lo. 91003 

+ 

fhm aubjaot project, total oof t of whleh ia 



aatiaatad at l424 f 000«00 f baa baan carefully oonaidarad tqr 
tha Hon~Indua trial Faoility Committee and not baring baen 
found to be asaantial to tha war affort aaa diaapprorad. 

In rlaw of tha abore this offioa is oanoalling 
your application, our Sarial lo« 91003* 



Vary, truly your a* 

Maury Marariok. Diraotor 
Qorernnent Dirision 

By i Gaorge Bio vara. Chiaf 

Project and Miscellaneous Branoh 





WAR DEPARTMENT 
OFFICE OF THE DIVISION ENGINEER 

OHIO RIVER DIVISION 

CORPS OF ENGINEERS. U. S. ARMY 

RN21-271/42 ORDRE P ' °' BOX ,7M ' "*° HUNT,NGTON BANK BLDG 

COLUMBUS 16. OHIO 

3 September 1943 



Mr. W. T. Brooks 
State Highway Engineer 
State of Tennessee 
Nashville, Tennessee 

RE: DA - WC - 18(2) 
Serial No. 91003 
Relocation of Route No. 61. 

Dear Mr. Brooks: 



Receipt is acknowledged of your letter of July 8, 1943. 

The answer has been delayed, pending final action of the War 
Production Board. This office received notice on August 24, 1943, that 
the construction and replacement of Route No. 61 had been authorized.- 
On August 25, 1943, the matter was discussed with Judge C. W. Phillips 
on the telephone. Judge Phillips stated at the time that he would get 
in touch with you and that a revised estimate on the cost of construction 
of relocation for Route No. 61 would be forthcoming in a few days. 

Upon receipt of this estimate, and its approval, the matter can 
be brought to a conclusion by the execution of an agreement between your 
Department and the United States Government. 



Yours very truly, 

/s/ R. G. West 
R. G. West 
Colonel, Corps of Engineers 
Executive Officer to Division Engineer 



CC: Project Manager 
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CS tttUl CLIKTOM MfailiKXRim 90NCS, TEH*. • 8FKLK 



For the fll«» <»* 



af 

&» C 



r 8 July 1943 




I 




ra/araaM la aada %• yaar lattar aatad 19 Mjr WO, la 
ra« SMliMi a latter 6« ar* viak FMter af lanjMtnat 
i, ■■iwi r iiiHK taa ifitrtHn af Ma pM » ar % j aMaa La at' 
attain tM a*aa af lb* BUMfll MElnaarlac wraa. Nmi 



taa lauds aaaad *r ar. rasdar, aaMjp«tai m traata *»06a 
a-ff? La m» arajMft asm* mm km ■■fjdi>l ay Um ttMMd statea 

ar Ma flllMK af Mlld aa natlM pfWliU|l Mi MMaMiLaM af MMaj 

U Un ML ate Mtea batata* lmm Aw tan tmm t&strMt af 
taMMi at te a Una Mm MmtliMji MMa* aara fUarfattia 

aateiaTTar Mm taMag. laa late* U •Spar»«m»^law<dj # Wlldr 
logs Ml araaa mM ay Ur # FnUr, in ttna and April Mr. fuadar 
r a nl M d ay mv af taa aourt, m ji art La 3 aajanm far 

aha mMjsj af Ma 




la atea af 

far axslktfflw* aasMMiM aa Mad Ms m at tha Mala araa aaali da 
fally aMllaad, all lateMiajra aara adalaad Mat l«niitti« af 
afWr 1 Jaaaarx 190 # aaald Mi aa r*rat tted. ftU iata Ma flaad 
aa that all MrUaa la i»te£vat davJ Lrt hat Mai fall arapa aM mm m 
inn frM tea Mt. ?as ULvLMm KajiMr m iMlMd tela afftea 
that alnaa Jaanary lat tea tedted Statea lat Mi analaitea aaaaas* 
Mm af tea land and m partiaa mm Mm ai alll da rilasai M autar 



Tm aay ha aaaarad Mat ar. Paster alll an paid far Id 
af Ma arapa r**Mainf an tea laiid atea final aattlMartt ta. 

^^^^ ^^^^^^^^^^^^ " ^^i*^^^^^ 

Taa loalaaaraa ta rear latter ^pa raturaaa Tdr rms* 'J^Lj^ajft v 

/// UiaaaaMy rW»» 

M 5 MttittR . 

s ^ \ • 77A14 
1 XmlMara > \^ >' <.y 

/ Ur. fa* ra»l«r t I'i^v.''.*, 
19 ubt 1*43# a/i inula. «aaW iiaaratary »f ^ar. 
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CONGRESS OF THE UMITED STATES 
HOUSE OP REPRESENTATIVES - 



- 



MASHINOTDR, D. C. 



May 19, 1943 



■onorabls Robart P # Patta 
Ondar Saoratary of War 
ahington. D. C. 



My dw Mr. Pattersons ( 

Rat Lattar of Vlok Fbstsr 
Routa A 

Maryrilla. gbnnassaa 

_ 

* 

I haravith anoloaa you a nswspapar clipping oaptionad 
"Crop Oatharing in Projact Aram aaan aa Prospsot", also 
lattar of Mr. Viok Poatar of Hay 15th ralatira to tha har- 
Taating of hia oropa, and lattar of P. E. O'Maara, Captain 
Corps of Enginaara, Assistant, Knoxvllla, Tanni 
jour e ons ids ration • 



for 



Ihan you hara raad thaaa lettara plaaaa raturn than to 
with your raply. 



JJsJr/g 
Bica. - 3 



lours Yary truly, 
/a/ John Jannings, Jr. 



J 
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EXHIBIT B-2-g-. 



R.D 4 Maryrille, Tsnn. 
Ifay 15 43 

- 

Hon. John Jennings, U. C. 

Washington, D. C. 

Uj dear Mr. Jennings i 

I noticed the enclosed clipping from the press and asked 
to be alloired to harvest crops on fans we owned in Clinton En- 
gineering works. I wrote Mr. Morgan and received the incloeed 
reply from the Engineers i 

The outline in this clipping would certainly mean much to 
us - we removed too late to plan and farm as we should this 
year. I had sown winter grain on about 10 acres and will have 
there about 50 a Hay and would certainly appreciate privilege 
of harvesting. They only appraised these orope at £72.00. 

]fy understanding they are not as yet doing any work in 
2 or 3 miles or our farm 

Of course, Mr. Jennings, anything done about harvest, es- 
pecially grain, must be done at onoe einoe it will be ready 
for harvest in about 30 days 

■ 

It certainly seems a shame to allow these crope to go to 
wase when we are needing it so bad. 

i i 

Anything or any suggestion will be appreciated. 

■ 

Sinoaraly 

/a/ Vick Foatar 

WW 

i 

c 

0 

p / 

1 



■ 




CROP QATHERINQ IN PPOJECT AREA SEEN 
AS PKOSPECT 

Former owners of farms in the 56,000 acre area in Anderson and 
Roane Countiee, takan over for the Clinton iinjrineering Works project, 
will ba abla to harvest thair crops, it was indicated here this weak 
by the Yisit of Capt. Anderson, of the Amy. 

« 

These crops would include winter wheat, oats, and hay, all of 
which would go to waste unless harvested properly. The sums by the 
War Department for the land included the value of unharvested crops* 
It is supposed that the former owners would pay for the crops if they 
desired to gather the matured yields. 
• * 

There is some speculation as to whether or not the former owners 
would be permitted to occupy former hones temporarily while the crops 
were being a the red* It is said that most of these houses are still 
standing. Stores are to bo opened in the Area when a sufficient number 
of f smiles are located there, a central Tillage including, it is reported 
a move theatre, beauty shops, and other accessories of a town. 



///, 
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ryWIBIT 3-2-8 



UNITED STATES ENOINEER OFFICE 
MANHATTAN DISTRICT 
. OFFICE ARIA KNQINEER 
CLINTON ENGINEER WORKS 
KN0X7ILLE, TENN. 

Kay L4, 1943. 

i ■ 

i 

m 

- 

♦ 

■ 

Mr. Viuk Foatar, 
Jtouta 4 

MarytLUa, Ttanaaaaa. 
Daar lfr. Foatan 

■ 

Thia will aoknoirladga your lattar of Hay 10th f addraaaad 
to Mr. Morgan, of tha Land Aoquiaition Offloa. 

At tha preaant ttaa it will ba iapo sibla for you to 
antar upon tha land a to harvaat your oropa. 

For tha Di at riot Snginaan 



Vary truly youra, 

/s/ P. E. O'MEARA, 
Captain, Corpa of Engineers, 
Assistant. 

C 

0 
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EXHIBIT B-2- 




July 12, H943 

RN21-3/L16 

SUBJECT: Investigation of Appraisals by Congressional Investigating 

Committee 

TO i The Division Engineer, Ohio River Division, Real Estate 

Branch, 1120 Huntington Bank Building, P.O. Box 1799, 
Columbus 16, Ohio 

1. According to recent newspaper announcements, the House 
Military Affairs Committee has appointed a sub-committee to investi- 
gate the appraisals made for. the purchase of land on this project. 
It is reported that the sub-committee will be presided over by 
representative Clifford C. Davis of Memphis, Tennessee, who has been 
appointed by Chairman A. J. May of the House Military Affairs 
Committee. No definite date has been set, but it is stated that the 
hearings will probably be held about the first of August. There is 
inolosed a clipping taken from the Knoxville Journal as of this date 
which is self explanatory* 

2. After this announcement the Special Attorneys for the 
Department of Justice decided to move for a continuation of all cases 
set for trial during July and August. It is expected that this 
Motion will be passed on by the Federal Court on Friday of this week. 

For the Division Engineer: 



FRED MORGAN 
Project Manager 



1 Incl. 

#1 - Newspaper Clipping. 
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Exhibit B-2-h 




CCfirf 



f a a j a o ti Xanraatlgatlaa of appralaala ay Ceafraaal naml Xavaatlgatlog 

i. (Ltr. fa. PraJ. Uagr., Harrlaaa, Tana., It Jul/ 1949) 



Otl-a/UI 4 lot lad. 

Ofttaa. DIt an^r. Chio 1 DlT, eolaaaaa, Okia, 10 July IMS 



tat Projaat Hanagar, Land Aaqalaltlaa SaatLaa* laoarta aulldlag* Sarr.iaan, 



1. taoaamaoaatlaa has bNi aada by kht Division feglaaar to Qffioo, 
Gala/ of Baflaaare that Dopartaaat of iluatlaa aa aantactad aad a raaouman* 
datlaa mUm to thaa that furthor trial af thoaa aaaas aa dlaooatlaaad, 
ponding tha Caasvaaiioaal lavaatlgatioa prapoaad. 

t. tt la diroatad that tha Projaat Maaagor xaap tha off loa af tha 
DiYiiloa haf laaar fmlly lnfomad aa this altuatloa. 

I. Io rooordo or mmtpotx&mm* or ojproiool reports oro to bo roltoood 
to this owiittoo without prior tfprovol of tto Offioo of tho DiTloioo toginoor. 

4, Cztroao ooro will bo tokoo fcy tho Frojoot Boa cor to prooont odvoroo 
roootiao fcooouoo of oogr oloimo bol*c aoio tfaot tho lor Doporteoot io porooiog 
o Ma-oooporotivo polloy* Bovovor, ootll o 4ooioloa io aodo by highor oytai- 
ority, it io ooooidorod odvloobio to follow tho politer outliaod in paragraph *• 

Par tha Mvlalaa En# aaori 




NEWSPAPER CLIPPING 



ENGINEER WORKS IS WELCOMED HERE DESPITE INCONVENIENCE 
TO FARMERS V/HO, AFTER ALL, JILL BE COLT iWSATED - 



Everybody in this area was delighted because of the location 
here of the Clinton iijigineer Works; first, because every patriotic 
citizen is glad to find his particular section useful in a time of 
national crisis, and second, because from a selfish standpoint our 
people are naturally pleased to have their section develop industrially. 

There is or has been, one segment of our citizenship which has 
been distinctly unhappy about this development, however. It is the 
one composed of the farmers and landowners whose property was condemned 
by the War Department in the process of acquiring the 56,000-acre tract 
to be utilized by the Clinton project. 



These legally-ejected landowners are almost of one opinion, that 
their lands have been taken from them at less than true worth. Further- 
more, although a jury of view has been appointed by the federal court 
and this juiy has time and again turned in opinions supporting the 
complaining property-owners 1 views, the War Department's agents have 
shown no disposition to compromise their original evaluations of the land's 
worth. Without exception increases granted by the jury have been appealed. 

This all adds up to one thing, that if the landowner hasn't sufficient 
money involved to pay lawyers 1 fees in both the original proceedings and 
upon appeal, he is left with no recourse but to take what the Department's 
buyers originally offered him, regardless of how unfair their evaluation 
of his property was. 

It is to explore this situation that Congressman John Jennings obtained 
the appointment of a subcommittee of the House Military Affairs Committee 
with Rep. Cliff Davis, of Memphis as chairman. This committee will begin its 
investigation within two weeks and will hold hearings at various points in' 
the District to enable ousted landowners who feel they have been imposed upon 
to make their formal complaints. 

The investigation is a commendable thing and Congressman Jennings is 
to be complimantedW upon the diligence with v,hich he has manifested in 
bringing it about. It is to be hoped that complaining landowners will bring 
their cases before the committee, even in cases in which settlements have 
been accepted. What the committee will w^nt is a full itemization of facvts 
in connection with the condemnation proceedings in order to ascertain the 
basis of policy followed by the War Department's buyers in taking over the . 
land. If the committee is convinced that * in a majority of cases property- 
owners have been imposed upon it will doubtless take steps to bring about 
a change in the Department's policy and to see that *a new basis is established 
for the settlunent of complaints. 

The protests of these Roane and Anderson county people about the prices 
paid for their lands constitute no reflection upon their patriotism. They know, 
as all the rest of us do, that the government is j ayinf at least two prices 
for everything it is buying * in connection with- the war effort. There is no 
reason, they feel, for them under such conditions to five up their land for 
less than its worth and we believe them to be thoroughly justified in t : \is view. 




"FXKFRIT h 



* Seventy-Eighth congress 

JL MAY, KY., CHAIRMAN 






MAI 



*WN J. | 

AUL J. KILDAY, 
CAUL T. DURHAM, N. C. 
CUFPORD DAVIS, 
E. C RATHINQS, ARK 



WALTER R, ANDREWS, H. Y. 
J. MERRITT, H. Y. DEWEY RHO 

I, CALIF. LESLIE C ARI 



_ F. SUCKS, 
PHIUP J. PHILS IN, MASS. 



J. FARNELL THOMAS. N. J. 
PAUL W. SHAFER, MICH. 



H. ELSTON, OHIO 
POREST A. HARNESS, Ml 
PA. IVOR D. PENTON. PA. 

J. LEROV JOHNSON. CALIF. 



• HOUSE^F REPRESENTATIVES 

COMMITTEE ON MILITARY AFFAIRS 
WASHINGTON, D. C. 

August 3, 1943 



ANDREW J. MAY 
7th Dist. Kentucky 



Home Addressi 

PRESTONBBURG, KY. 



ANTHONY J. DIM! 
BOLlVAR PAOAN, PUERTO RICO 
JOSEPH R. PARRIHOTON, HAWAII 



CLERK 






Mr. Fred Morgan, 

Project Manager, . ..h^ ^ i^V 

Land Acquisition Section, 
Ohio River Division, 
Us Ss Engineers 

Dear Mr. Morgan: 

Pursuant to our^telephone conversation of today, please 
accept_thij^letter as confirmation and reiteration of 
my (ye rb aj^ request of you to furnish the Committee with 
a detailed memorandum of the functions of your office 
in connection with the acquisition of land in Anderson 
and Roane Counties for the Clinton Engineering Project, 
including the names of all appraisers and reviewing 
appraisers employed, indicating previous experience, 
agency from which recruited and home address; descript- 
ion of methods employed by appraisers and reviewers; and 
basis upon which values were established; list of recent 
sales of properties envoi ved{ some detail regarding 
comparative values of airial maps, planoraetric sheets, 
surveys, "meets and bounds", etc. in establishing correct 
acreage; also number of landowners involved in each 
county and some statistics on number of owners who 
accepted Government offer, number of law suits scheduled, 
number settled, etc; name of person or office having 
final authority to determine offering price and what if 
any policy exists determining the relation between 
appraised value and offering price; set of maps of pro- 
ject area and any other information which in your opinion 
would aid the Committee to a complete understanding of 
the problems involved in the acquisition of land for the 
Clinton Engineering Project* 



In view of the comj 
this regard coraraej 
appreciate rece 




ttees intentions to hold hearings in 
on August 11, 1943, we would 
this material by return raail# 



Very a in 



For: 




Col 

H. Ralph Burton, 
General Council 
FYUUJJT R 
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Land Acquisition Section 
Clinton Engineer Work* £ , / f 3 

Harrlnan, Isdmssm 



Mr, Joseph Q. Colgan, 
Room 744* Farragut Hotel, 
Knoxvllle, Tennessee. 

Dear Slri 



♦ 



The following information is in response to your letter dated August 
3, 1943 r On September 28, 1942, the land acquisition office was opened 
at Harrlaan, Tennessee, in connection with the acquisition of approximately 
56,200 acres of land for the project now known as the Clinton Bngi 
Forks v It was requested that three small areas be aequired by M< 
15, 19142, and that the entire area be acquired by January 1» 1943* I was 
designated Project Manager in charge of the office at Harrison with gen- 
eral supervision orer clerical help, nap men, and negotiators, and report 
sented the Office of the Division Engineer in connection with the numerous 
problems that arose in connection with the acquisition* 

■ 

Aerial photographs and planlnctrle sheets obtained from the Tennessee 
Talley Authority and deed descriptions were need in the preparation of 
tract naps. Mece sary ground observation* were also made* A Majority of 
the deeds did not contain notes and bounds descriptions, and a wast number 
were found to be inaccurate* Acreage stated in many deeds was found in- 
accurate* 

Preparation of tract maps from aerial photographs and planlnctrle 
sheets has proven to be better than 990 accurate. The cost is approx- 
imately 20# per acre as compared with $2.00 per acre for field surveys* 
It is estimated that the work was accomplished in approximately % of the 
time required to complete a field survey • This system is being univer- 
sally adopted and is approved by engineering societies throughout the 
oountry# 

The men engaged to make individual tract appraisals were regular 
War Department appraisers and Federal Land Bank and Tennessee FalApy 
Authority appraisers loaned to the War Department on a reimbursable 
basis* The complete list is as follows t 
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REAL ESTATE 



Vr. Joseph G* Colgan ( Continued) 



Name 

Willis Alexander 
John T. Alexander 
E. W. Trussell 
Hugh Smith 
II. Clyde Smith 
Ralph E. Arnett 

John Dunbar 

G. A. Sullivan 
M. S. Spann, III 
C. 7/. Frederick 
James *<T. Baker 

H. S. I^ustace 
Ray J. iTall 

C. H. Anderson 
W. G. Brora 
R. B. Cl^r^ns 
Robert Jones 
Albert Tfalkesr 
H. C Underwotod 
W. F. Gallagher 
Leslie Nugent 
George Csvanah 
Arthui* Evans 
J. M. Goodviin 

J. B. Rogers 
K. D. Caldwell 
R. E. Poe 



LAND APPRAISERS 
Federal Land Bank 

If M It 

tf M If 

ri n ii 

Tennessee Valley Authority 
War Department 



Address 
Louisville, Ky. 
Shelbyville, Tenn 

Louisiana 
Silo^m, Arkansas 



War Department 
Federal Land Bank 



5101 Guilford Ave., 
Indianapolis, Ind. 
Jamestown, Ky. 
Lebanon, Tennessee 
Dothan, Ala., Box 653 
Hacklebur g , Ala . 
Ifiheatloy, Ky. 

Alabama 
Iters Hill, N.C. 
Maryville, Tenn. 
Alamo, Tenn. 
Tennessee Valley Authority Knoxville, Ten. 

tf Tl 
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Federal Land Bank 
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Harrjman, Tenn. R. 1 



1716 Grove Ave., 
Jackson, Miss. 

Hatfield, Ark. 

Ripley, Tenn. 

848 McCallie Ave., 
Chattanooga, Tenn* 



TIM HER CRUISERS 



E. J. Flautt 
E. A. Tranthan 
T/n. T. Cloud 
Rergie R. I'inick 
TOn. Paytcn 
fc'ark C. Hicks 



Oneida, Tenn. 

Andrews, N.C. 
Guntersville, Ala- 
Glasgow, Ky. 
Rockport, Ind. 
Nashville, Tenn. 



Federal Land Bank appraisers are almost without exception men with consid- 
erable experience and proven ability. It is regretted this office is unable 



Mr, Jos?ph G, Colgan (Continued) 



to supply information as to the individual qualifier ti ma of these men, 

Mr, Ralph E. Arnett, who is a staff appraiser of the Tar Department, 
served as a Land Bank appraiser from 1933 to 1935, was rith the Resettle- 
ment Administration from 1935 to 1937, and was engaged in soil conservation 
work fro© 1937 to 1939 • He is a practical farmer and a graduate in agron- 
omy of the Purdue University. Mr. John Dunbar, also a staff appraiser, has 
had considerable experience in appraising property in the vicinity of the 
project, was highly recommended to the Department, and his work has been 
entirely satisfactory. Messrs* Willis Alexander and E. W. Truss ell were re- 
viewing supervising appraisers who assigned work to each tract appraiser and 
reviewed each individual tract appraisal. Each appraisal report was then 
submitted to the Office of the Division Engineer for consideration by A. F. 
Cardon, Chief Appraiser, and was^finally approved by the Office of the Chief 
of Engineers. 

Before any ap raisals were made, preliminary field investigations were 
instituted, including a study of all factors affecting the present market 
value of lands in the area* Maps of the counties in which the project is 
located were secured, and a field inspection was made covering typical sec- 
tions of the area. 

Since one of the main factors generally considered as evidence of mar- 
ket value is the actual sales or offers for sale of comparable properties 
in the vicinity, references were secured to as large a nunber of recent 
comparable sales as possible in the Anderson and Roane Counties. These 
sales were obtained from court house records and from interviews with the 
parties and others familiar with the facts, mis information was then ver- 
ified by visiting the properties involved in the sales rnd contacting the 
parties interested in each transaction, and where possible the ictual con- 
sideration was determined by this contact. An effort was made to determine 
which of these sales were bona fide, and sales involving family transactions, 
distress sales, and court sales were eliminated. An attempt was made to 
locate sales over as widely scattered an area as possible in order to get 
reports on comparable properties in all parts of the area. After the elim- 
ination of all sales about which there might be any question, the remaining 
transactions were listed together with the type of land, consideration, and 
other pertinent facts including date of sale and book and page number of the 
recorded deed. A list is attached for your examination. 



From January 1, 1937, to date of acquisition, 8,729 acrcB were sold for 
a total of I 203 , HI ♦ 00 or an average price of $23*00 per acre. Several trac 
have been sold in the vicinity of the area since 1941, totaling 2,633 acres 
for $33,427, an average of 112.00 per acre. 



Factors vitally affecting the sale price of lands in the area were deter- 
mined from thie investigation, and these factors may be grouped as follows I 
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Ifr* Joseph Q« Co l^An 



(Continued) 



•# Social and woMrio oppt tqnltioo, inoluding a study of schools, 
ehurehee* and other oonaltj aotiritiee. 

d« Availability of utilities avah aa elaetriolty, telephone oervioa* 
and fab lie tr anaportatl sn ♦ 

a* talatlve pradaativity and earning paper af the land* inolnding tha 
aaaal arrangements la tha araa for rental* 

laeh appraiaar aaa raquired to aeka a atudy af thla aalaa list and to 
ijujpeat tea farae Hated before attempting aataal appraiaal af traato to ba 
aefalredi Tha appraleara vara enoanraged to dlaaasa thair appraieala with 
aaah athar and with tha raviaalng appraiaar and eonetlnae aooenpsoy tha ra- 
viaalng appraiaar en lnepaatienj of traoto ahloh they have appralead. la- 
Tians af all appraiaala vara aada by tha aepanrialng appraiaar or tha 
reviewing appraiaar, and in nazgr inatanaao tha Chiaf Appraiaar of tha Divi- 
atea Offiaa nada personal inapeatien of typloal traata in tha araa. 

final authority an faoetieos of appraiaal and settlement by stipulatisn 
la vaetad in tha Chiaf af Engineers* Hashlngton, D* C»* 

fha nuribar af land wot in aaoh aaunty haa net been aeeartalnad* 
fatal aaafcir af traatf in tha araa la 75&» 2* a<ae inetanaaa ana paraon 
held title ta eeveral traata* and in nws e rou a oaaea tha ownership af one 
traat aaa vaetad In aavaral indlvidaala* Tha axrtdra araa aaa aoqulred by 
eendamtlsa preoaediaga baaanee af tha sadLgsnoloo af tha War Dapai tnent 
program. i«65 traat e haw baan enquired by stipulation* Pinal distribu- 
tion haa boon node en JJ*5 traate containing an aaraage of 23 #676, totaling 
#99&s5M># In addition ta thla eon, partial distribution haa baan aada m 
113 traata eonctalning llt*355 aaraa* totaling Ii4.05.56l. Appraiaal for tha 
antira araa tatala #1*922*226. 

Prom tha feragoing it aill bo aatad that raaords af eenparabla aalaa 
tnm 19^7 ta 19U2*inslaniva # af 8.729 Mraa tatal #203,111 or an average 
af |23»00 par aere* Conparable ealas In I9I4I and 19U2 af 2*6)3 aarae total 
#35JW7 an average of #12*00 par aara« Tha gav nrn n s nt's appraisal # #iieh 
rapraeenta tha prlaa o f f ar ad tha praparty owner* overages #36*00 par aera* 

Traating that tha above infaraation aill ba af aasiatanea in your 
lavnatlgatlon* X an 



Tery truly yonrs* 




FUD WBOAI. 
frojaet Manager, 
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ClinUn Land Appraisers 
' Are Assailed by Owners 

Witneeaee at Hearing Complain of Non-Cooperative Tactics; 
Would Have Preferred TYA Evaluatore., 

pedal Ja Tim Miwi-iatlBil 

CLINTON, Aug. 12 — Appraisers for the War Department 
and Land Bank in purchase negotiations for Clinton Engineer 
Works lands, who underwent a barrage of criticism yeaterday 
I before, the House Military Affairs subcommittee for alleged 
under-valuation of land in the area, were to have ah oppor- 
tunity to testify in their own defense when the hearings were 
resume*} «t Kingston this morning. J 

The courtroom here was packed 
, during the bearing and when land- 
owner! were aiked to raise their 
hands, nearly all in the room did 



so. 

The appraisers in the land buy- 
ing were charged with conducting 
their work in ways unauthorized 
by A. T, Carden, Columbus, O., 
chief appraiser for the U. S. Army 
Engineers. Witnesses said the ap- 
praisers refused to give their 
names to the land owners, did not 
' discuss the value of property with 
the awnera, and declined to permit 
the owners to accompany them on 
inspection tours of the property. - 
It was brought out during the 
hearing that the appraisers came 
< from many different states, some 
of them from Kentucky and Ten- 
nessee, but others from distant 
points. 1 

Witnesses expressed belief 
1 that the people of the area 
1 would have been folly satisfied 
j if TV A appraisers had made the 
valuations. Sep. John Jennings, j 
commenting an this view, safd 
file TV A had "done a swell Job" 
f In Its land appraisals, but Its 
[ appraisers had been called to 
; work an a War Department 
' project In another area and so 
► had not been available when the 
' Clinton transactions were nude. 

Fred Morgan, manager of the 
project, said he thought the record 
of the appraisers "wasn't *n bad." 
He pointed out that "stipulations/* 
pr agreements to sell, were origi- 
nally signed by 61 per cent of the 
land owners, and that now after 
ihe vsrious hearingg and valuation 
wits 06 per cent hsve signed. He 
said he knew of other projects 
twhere fewer than one third of the 
property owners accepted the val- 
uations put on their land*. ; 




Hl&IT 



8- 



Clinton Probers Score 



! 



U. S. Appraisers 9 Acts 

By CARL KUPFER 




.KHOXVILLE JOURNAL 
Auruat 12, 194S 



) CLINTON, Aug. 11— Hearings 
.before the House Military Affairs 
aub -committee investigating prices 
"»aid land owners within the Clin- 
ton Engineer Works area opened 
Sere today with a barrage of criti- 
cism directed against government 
appraisers and negotiators by wit- 
nesses and committee members. 

Declaring the "appraisers need 
a re-appraisal/' Rep. Dewey ShoW, 
Republican member from Missouri, 
I lead the battle of words in wljicb 
the War Department and Land 
Bank agents were castigated for 
dereliction of duty In their rela- 
tions with the land owners whose 
property they valued. i 

Rep. John Jennings, explaining 
the background of the hearing, in- 
sisted the more than 1000 farmers 
within the 56,000-acre tract were 
in a "desperate plight due to uny 
devaluation, delayed payment of 
money and eviction from their 

*« j 
1 , OS' *1 



.homes." 



Jennings; who railed for the 
probe, declared ' fee had ' written 
more than 5ft" letters to as many- 
War Dpeartnlent officials request- 
ir.1 internal investigation of the 
situation and had finally demand- 
ed the Congressional hearing. 

"The people should have that 
to which they are entitled," Rep. 
Cliff Davis, Memphis, asserted, 
<4 No more, but certainly no less. 
We are unable to do anything 
about this matter directly, but we 
can bring pressure to bear on the 
proper officials to clear the ques- 
tion up and prevent its recurrance 
anywhere else." 

Principal charges in today's 
testimony was that appraisers con.- 1 
ducted their work in an unauthor- 
ized manner, refusing permission 
to land owners to accompany them 
on inspection lours of 'their prop- 
erty, in many cases refusing to 
reveal their names to the owner 



4* 



Continued on Page 2, Col. 1 



Appraisers Criticized 

X' i 

In Land Price Hearing 



i 



i 



i 



roNTTOJU noM rmir 
of the property under appraisal, 
and failure to discuss the value of 
property with the owner. 

A* F. Card en, chief appraiser at 
, the project for the U. S. Army 
Engineers and head of the Engi- 
neer Appraisal Department, Ohio 
.Division, declared these proceed- 
ings were "contrary to any in- 
struction* I gave appraisers work- 
ing from my office.* ; \ » 

"Much of this Is new to mV* 
Garden declared, "but before }udg - 
1 ment is passed I would Tike to 
have tne appraisers 1 themselves pot 
^ on the stand to explain these 
charges. Representative Davis in- 
dicated this would be done at to- 
morrow's hearing to be held at 
Kingston. 

■What you need, Mr, Cardan," 
Representative Short broke in, "is 
a police force to keep your ap- 
praisers in order." 

Negotiators from both the War 
Department and the land Bank 
were , criticised and charges of 
"black-jack bargaining'' were made 
* by witnesses, '"they weren't he-, 
gotiators," one witness declared, 
they were persuaders. They had 
no power to negotiate; only "to 
talk the owner into accepting the 
price set by the appraiser." 

Once the appraisal had been ap- 
proved by the project manager., it 
was explained, the negotiators 
were* sent to the land owner to 
"talk him into" accepting the gov- 
ernment's price, 

Dicie Griffith, a 77-year-old Ne- 
gro woman, took the stand to re- 
late the manner in which her 
eight-acre farm had been taken 
from her at a price she claimed 
represented but one-third its value. 

Testifying she had been ill for j 
several days when the negotiator i 
came, she told how he had warned ! 
her if she refused the $75 offered 1 
by the government for her farm 
that it would be taken anyway 
and she wouldn't receive more , 
than $5 from the court. She de- 
clined to sign the stipulation and, 
according to her statement, the 
negotiator had signed her name 
to the document, after she had 
declared she was unable to write. 

Carden promised an investiga- 
tion into the charges made against 
both appraisers and negotiators if, 
after the conclusion of the testi- 
mony and hearing, it was believed 
desirable. 

On behalf of Anderson County.. 
County Judge T. L. Seebcr io^oK 
the stand to voice the county's 
romplanit against methods nh-ri ox- 
pressed intentions of the go^rnv- 



case 
ward- 




Chief cause of complaint * ap- 
peared to be, a letter received by 
him from J. 0. afcKentie, special 
prosecutor for the Department of 
Justice, who threatened some 
weejes ago to appeal si 
ic which the Jury of 
©dSnore money for 1 
government had * offered. 

fleet** charged McKenzie 
expressing the government's 
termination not to pay tor some 
75 miles of roadways within tjie 
project, constructed by the Count/' 
at an average o! $3001' per mile. 
Arguing that as the government 
had purchased land en both aides 
of the highway*. roads them 
serves were of no value to the 
County and tfcua would not be pur- j 
cheeed 1>y the govsrntnent. ./ . 

Anderson County's end of Sol- 
way- Bridge was also a . none of 
contention, as. Seeber ■ declared 
that though Knox County ted been 
negotiating the safe of Iftg Invests 
in the structure with government 
agents, Anderson County bad not i 
been approached and that -traffic 
had been closed upon the bridge. 

< Hearings will be* continued to- 
morrow at l$:30>a. m. at Kingston. 
-Unless testimony . produced at to- 
morrow's hearing warrants a con- 
tinuance, the committee will ad- 
adjourn at the dose of ^he day. 



Attest 18, 1943. 



■ 



Subject I Congressional Inve stiga ting Ooaeittee. 

Tot The Division Engineer, Ohio River Division, 1120 Huntington 

Bank Building ?.0. Box 1799 $ Ooluebus 16, Ohio* 

1. Tor the information of the Division Engineer, there If 
inclosed newspaper clipping froa the Eaoxvillo Wove Sentinel en 
August 16 together with a list of treats of land appraised by Tennoa 
Velley Authority appraisers in oouneotian with land acquisition at 
this station. This report shoes that the percentage of stipulations 
obtained on tracts appraised by Tonne saee Valley Authority appraieere 
is below the percentage for the entlro area. Out of the 16 tracts 
on which appraisal 9 ware approved, stipulations were obtained m only 
9 tracts. The remainder are now in Federal Court for determination 
of the fair market valuo. 

2« This inf oraation has been furnished la J or Gideon ef 
the Office of Chief of Zr gineers together with other inforaatioa which 
he r*qu~sted by phone « 

For the Division Engineer* 



r - y 

t • ' 



FRED MOROAJI ■ - \\ 

Projtot fcnagar. 'Wi 
2 Xncls. \ . 

#1 - Hewcpapar Clipping - 8A6/43 ;S- 
#2 - Liat. Traeta app. hr T.V.A. appraiaara. V- -\ 

Kit* > t- N/ 
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EXHIBIT j 




The Knoxvv^le News -Sentinel 
August 16, 1943 



RN 21-1/Sfi 



LAND PROBERS TO REPORT SOON 



FINDINGS TO BE OUTLINED WHi:N CONGRESS RECONVENES. - 



A detailed report of findings of the House Military Affairs 
subcommittee which investigated prices paid for land in Roane and 
Anderson Counties for the Clinton Engineer Works will be made to the 
entire committee shortly after Congress reconvenes Sept. 14, Joseph 
Colgan, committee investigator, said yesterday before leaving for 
Washington. 

The subcommittee, headed by Rep, Clifford Davis, (D., Term,), 
will make an oral report at a very early date, Rep. Colgan said, 

and the written account will follow. 

1 f 

+ 

Prices paid for 39 per cent of the land tracts purchased by the 
War .Department remain unsettled, Mr. Colgan said,' and of the 61 
per cent settled, a number of the land owners showed dissatisfaction* 
Some 200 cases were filed last fall in Federal Court. 

Before hearings were held by the subcommittee last Wednesday ' 
and Thursday, Mr. Colgan had made a two wweks • -investigation during 
which he interviewed a large number of Anderson and Roane County 
land owners. 

■ 

W. E. Corten, chief land appraiser, was highly complimented by 
the subcommittee for his sincerity and honesty in dealing with the 
landowners, Mr. Colgan said. 



t* Q. y -&a/r-A^ 
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J.Q.M.D. 70H— 6-17-42 b-6 

WAR DEPARTMENT 

OFFICE OF THE DIVISION ENGINEER 

OHIO RIVER*£lVISION 

CORPS OF ENGINEERS, U. S. ARMY 

riLE M JE OT-21^25 ^ ^ F '°- ■o^itJtT'iTn^i^ BUM. 

COLUMBUS, OHIO 




21 August I9U3 GREE 



Subject: Publicity Investigation 



To: Project Manager, Land Acquisition Section, Clinton Engineering 

Works, Boberts Building, 4l6-^20 Eoane Street, Earriman, 
Tennessee. 



It Inclosed is a copy of newspaper article captioned, "Crop Gather- 
ing in Project Area seen as Prospect", together with correspondence "be- 
tween John Jennings, Jr., M.C. and Under Secretary of War, regarding sal- 
vage of crops 1>y Mr. Tick Foster, a former owner in the Clinton Engineering 
Works Area, Tennessee. 

2. Particular reference is made to inclosed newspaper article, wherein 
a certain Captain Anderson of the Army is alleged to have made statements 
regarding unharvested crops and the opening of a village within the area. 

3. It is requested that the Project Manager carefully review the in- 
closed correspondence and newspaper article and submit to this office a 
complete report of the circumstances surrounding the inclosed newspaper 
article. 

k* In view of the congressional interest in above mentioned news- 
paper article, it is requested that report be submitted with a minimum of 
delay. 

Tor the Division Engineer: 

R. C. Tmr 
Lt. Colonel, Corps of Engineers 
Executire Assistant to Real Estate Officer 

5 Incl. 

#1 - Itr. CE 7/8/1*3 
#2 - Itr. J. Jennings 5/l?A3 

- Itr. V. Poster 5/15/^3 
#4 - Newspaper dipping 
#5 - USEO, Knoxville, Tenn 5/lV^3 



r.XrflBIT B~u- k 




i 



Subj: Publicity Investigation. (Ltr. B/ZL/l 





Clinton Engineer Works, Land Acquisition Section, Harriman, Tennessee, 
August 26, 194-3. 

To: The Division Engineer, Ohio River Division, 1120 Huntington Bank 
Building, P.O. Box 1799, Columbus, Ohio. 

1. Reference is made to paragraph 3 of basic letter. 

2. Capt. Phillip S. Anderson of the Area Engineers Office, Clinton 
Engineer Works, has been contacted relative to newspaper release alleged 
to have been given but by him. Capt. Anderson states that during the 
month of April when he was first transferred to the Area Engineers Office 
and placed in charge of the harvesting of crops for the Government that 
he contacted the Anderson County Agricultural Agent's Office in Clinton 
for the purpose of obtaining information as to farmers who might have 
available machinery for the harvesting of crops on the area, that he 
discussed this matter with the county agent, but did not authorize the 
county agent to release this information to the paper and did not give 
any information to the newspaper himself. After this article was printed 
in the Clinton News Courier he discussed the matter with the county agent 
and informed him that this information was not for release. Capt. Anderson 
further stated that he had not even discussed with the county agent the 
possibility of the land owners re-occupying their homes for the purpose of 
harvesting crops nor did he discuss the possibility of a village being 

built inside the reservation. 

■ 

■ 

3. The Area Engineer has harvested all crops matured on a share basis, 
but it is understood that sufficient machinery has been acquired for the 
harvesting of all crops by the Government. 

■ 

U. Records at this office disclose that on May 11, 1943, a letter 
was received from Mr. Foster requesting permission to harvest crops on his 
two tracts designated as F-564 and F-597, which was forwarded to the Area 
Engineer for reply. According to the appraisal report, Mr. Foster had 
planted 8 acres of winter oats which ordinarily would be harvested in June 
1943. The appraisal report does not reveal any crops on Traot F-597, 
although it is possible there may have been hay on one or both tracts. 



For the Division Engineers 



■ 

FRED MOR&N f y ^ SP '</ 
Project Manager. fr** 1 * ' 





■ 



FX HI BIT B-i-k 
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M Aagaat 1MJ OSM 



lubjaoti tolsay Brldgo 



f at Frajaat Haaagar. Land aaqulaitioa flaotlon, Clinton En&n—r • 

lorka* Inrrlaaa, Tannoaoao 

♦ 

1* Saf aranoa la aada ta nowa ralaaaa appoaring la the Knoxrlllo 
Journal an Auguat II. IMS. uadar tha baa all na "Clinton Frobora Boora 
V* Apfralaol data** In that aaaa nrtiala tha fallowing atataaaat 
la aadai 

"Aaaoroan Oauaty** and of Solany Brldgo ana alae a bona 
of aaatantian aa Soobor doolarod that though Bm County hag 
boon negotiating tho aala of It a intaraata in tha atruaturo 
with pvoraatfat agaatn. aaiaraaa County had aat booa appraaohag 
an* that traffla had boon aloaod aaaa tha brldgo." 

t«> A mmn ftlim appoared la om of tho iattrrlllo papora aithor 
August 9 tr 10 to tho of foot that offlooro from tho Iter Dopartaont twt 
noeotlatiaf mkitk box Oountgr ftr a MttloMnt oa this rtroaturs. 

f • It lo r#fU#«ft#A that tho Frojoot Hana^or lnvoatlgptto and re- 
port oa t-b* follo-tinft 

*• lhat ago&qr of tho *ar Dopartaoot or of tho OoTiiniaont 
lo ooadaotlaf tho aogotlatlona with Kaooc Oouatgfa> and «hat la tho boolo 
of Kaox Coaaattr 9 • against tho Gortruoat, l«o M dlroot daaago fcgf 

roason of tho takta^ of rool ootato or oonootptotttlal dazmfo! 

hm Aootmiag that Knot County has a sound olaim* doot 
Aadorooa Oounip haro a olailar el aim T 

On tuhait rooomaandatloBO. 

For tho Divialoa t-ngiooori 




■ EXHIBIT 

0. C. flatahar 
Lt, Col., Corpa of Bnglaaara 
. loal latata Offloor 

* REAU ESTAit 



Snbji Solway Bridge. (Ltr. t/25/43) 




1st Ind. 

Clinton Engineer Works, land Acquisition Section, larriuan. Tomiim, 
August 3°, 19A3. 

Tot The Dirision Engineer, Ohio Unr Division* 1120 Buntlngton Bank 
Building, P.0* Box 1799, Oolunbus 16, Ohio* 

1* Reference it vdt to paragraph 3 of basio lot tor. 

2* Ob Saturday August 28, a conference was had with 
Lt« Col. Cronshaw, Deputy District Engineer, hnhsttaa District* Lt* 
Col* fcrren George, Aroa Engineer* and ■% Dlanond, Attomoy for 1a- 
hattaa Diotrlot* At this ooaforonoo Col* Qrenahaw statod that a 
toatstlwo agrooaont had been node with Inox County for tho uoo of 
Solway Bridge* Ho statod It was neoes3ary that tho project have tho 
use of this brldfs as aa aoooss road way for enployeos and officials 
la tho projoot* Knox County owns tho brldgo although Anderson County 
oonetruotod and prosontly owns tho approaoh to tho brldgo, also that 
tho Solwaj Brldgo la onounborod with a bond laooo and that tho County 
had throat onsd to oloso tho brldgo and tho roads loading thoroto. Tho 
tentative agreement provides that Knox County shall keop the bridge 
opon and nalntaln tho aoooss roads* Tho agrooaont contains no pro- 
vision for tho purchase of the bridge and is to run for tho duration 
of tho war* The olalu of Inox County Is based on consequential 
daaages arising by reason of tho public travel being prohibited this 
bridge* This bridge spans Clinoh River whioh divides Knox and 
Anderson Counties* After public travel was stopped over the bridge 
employees of the project continued to use tho bridge and adjaoont 
roads* Obi* Crenshaw stated that It waa necessary that this bridge 
be kept opon for the successful operation of the projoot* It wan 
also statod that no agrooaont had been made with Anderson County 
because It was anticipated that the real estate branch will aoqulre 
title to all publlo roads Including the approaoh to the Solway Bridge* 
It was believed that Anderson c ounty has no clala ether than its 
elaln for the taking of tho publlo roads in tho project* 



3* Edgraoor Bridge is located in the eastern end of the 
projoot aoaroM Clinch liver and Is entirely within and owned by 
Anderson County* All land en the west side of tho river has been 
acquired, and if the roads inside the perlaotar description are 
acquired. It will Include a p*rt of the Elgomoor span, however the 
greater part is outside of the area acquired. Col* Crenshaw stated 
that no agrooaont had been aade vlth Anderson County ss to this brldgo 
and that none w uld be undertaken* 

m 

U It if noMMBdid that tha approach to tho Solway Brldgo 
bo aoqtiirod alone with tho othor publlo road a of Andoraon Countj* 
Sl»oo it la oonaidorod noooaaarjr that tho Idgoaoor Brldgo bo kopt 
opon for tho voo of tho projoot, it appoara noooaaary that ooao agroo- 
aont for tho voo of tho brldgo bo <*ade with Andoraon County, and it 
la ooggoatod th?>t no part of thla brlgo bo ■aJiSty/ ae-u!red since it 
wowld not bo adriaablo to aoqulro a part bnfejfipai of tho brldgo. 

EXHIBIT 3- t -I 



Subjeett lolway Bridge 




5« Soweral days ago Judge T. L # Seober of Anderson Comity and 
fudge Oner L # Klban of Koano Oounty inquired as to what stops hat boon 
taken for the aoquialtlon of tho oounty road a • Thoao gentlemen wore 
informed that. Doolaration of Taking had boon proparod and forwardod to 
Washington for signature and filing* This information was oontainod in 
lottor dated July 13« Sinoo that tine, information has roaohod thia 
offioo that tho Doolaration of Taking has boon withhold ponding further 
negotiate* with tho counties involved and with tho 3 tats of Tennessee* 
In view of this apparent inconsistency, it is requested that this offioo 
be directed how to pro o e e d in this natter* 



For the Division Engineer t 






EXHIBIT I 




Sabjeoti Solnay ■ridge 

■arrlaen, Tan 



(Mr. fir. 
, t-15-43) 



GEHsAF 

0U> to Prej. Mcr a| Cllatoa Eagr. Ika.. 



II21-1/J7 
Otfflee, Mf Ingr, Okio 1 Die, 



2nd lad. 

>. Ohio, a top* 1949. 



To i Project 
416-420 



r, land Acquisition faction, Ollnton IngJ 
St., Harrlnan, Tenni 



neor lorko. 



1. Aeferenee is undo to Paragraph 4 of 1st Indorsement. Ad lava 
ration aid attempted aagotiatloaa eere Cede by this offlos la oaaaaatlon 
bh tha bridges and rood* la Aocne aad Aadorooa Counties, effected by tha 
Lnton Inginoor Works. la ooaaaotioB therewith, 
ra hold alth tha Judgea of Ibana aad Aadorooa Q* 
afrood to anfaait to this offiao la writing, their 



1. Aaderooa Oouuty aaa not lntaroatod la any sort of a oaparato 
proposition relative to bridges. Xt is their position that any srranga- 
aents aado beteeen the War Department and Anderooa Oouaty will have to be 
la its entirety and not pleee aeal. 



3. 



Xt la requested that this of flee be lnforaed of 
ehleh mmj ooao to the attention of the Project 

For thft Dlvitioa Tnglmm 



r. 




1. 0. trior 
Lt. Oolonel, Corps of ■nglneera 
laeeutlfa Assistant to Baal lotate Offloor 
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EXHIB'T 6~ 2- < 



V*' 

V? 



3^ 



SO Ai«aat IMS OHBS 



Svbjoott Zavootigatloa of Load Aoqulalticn* Clinton Eaginaor Worito, 



To i Chlof of Saglnooro, Moohington, D. C. FOB SfUL. 



1. Tho Saboanplttoo of tho Military Affairs Connittoo of tl 
of Mopmooatati*ao oppoiatod to invoetigoto tho aotidoltioa of roal 
ootato ot tho Clinton Eoglaaor Works. Barrlaan, To&aooooo, aouvonol ot 
Clinton, Tonnooooo, 11 A*gaot IMS, Mid ot Ungoton* Tonaooaaa, IS Aqguot 
IMS. CongraaaMB Clifford Davis of Meaphio, Tomooooo, ohalmaa* 
Coagraoanoa Daaoy Short of Mioooarl aad CoograoMoa Jofaa Sparkaaa of llalioao 
aoro pro Mat. Coagroaaaaa John Jonalngo of 'naiMt aao aloo proi 
although not a aoabor of tho 8ubo«nlttoo. Tho Chlof of Kagiaooro 
rapraoontad If Major flidooa and Chlof Appmioor H. W. Joaobo, and tho Ohio 
Uvor Divioian by Frod Morgan, Projoot Maaagor, and A. t. Cartel Chlof 
Appraloor* 



f • Za hla opoooh , Coagroawaa Jonniago prooontod o hiotory of tho 
aofuioitloa roforrlag partloularlj to aoay ooaplalato aado by loadaanors 
that thoy had not rooolrod ao aaoh aonoy for tholr proportloo ao thogr 
folt ohould havo boon paid. Ma aloo roftnad to offorto on hio part to 
obtain a haarlag and roooaoidoration of appraioalo hat otato 
woaaoaoofal aad aao turaod dooa *ao oold ao loo" by tho Mar 
Bo nado ao roforoooo to tha lmroatigatioa aado by Mr. Ihnrall of tho 
Dopai Uwatt of Agrioulttoro whoso roport aao praparad at tho OMggootioa of 
tha Chlof of Saglaoora. 



S. Thoro aoro prooont at tho hoariago at Clinton aboat S 
loro, la tho aaln, laadaoaoro or amboro of tho fbailioo of 
la addition to roprosontatiToo of tha Ohio Bim Dlviaian. Abort 78 
la ottondanoo at Klagotoa. Yariono oaao of thooo aonoro aoro put on tha 
aitnaoa otaad aad toatlfiod ao to appraioalo* tha tr 
by tho appralooro, tho action of aogotiatoro oad tha 
by tha Mar hopo i fc oaut . 



4* Appraioalo. Tho tostiaoay porta iaod to tho following oohjootoi 

a. That tho appraiocro walnod tho proportloo at 6Q£ of thoir 
trao valuo. Thoro aae aloo ivfwronoo to tho aaarda nado by a Jary of 
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80 Aug. IMS. Su* jeott Investigation of Lend Acquisition, i> lint cm 
fcngineor -•cries , llarriman, Tennessee. Continued* 

^ i 

view and the court vwrdiete which were in excess by about 40' of the 
appraised value. 

b. That appraiser*" failed to contact omiri and have the lattor 
•how tha lands. Tha chairman aakad for a showing of hands of those owners 
Who were not contacted by tha appraiser* and nearly all of tha poop la 
p raft ant raised their hands* The ones Toting wars not only owners but 
ambers of the family* A showing of hands of those who were oont acted wae 
very light although sons af the appraisers for the War Department who were 
present stated afterward that eene ef the owners did not raise their hands 
in response to the last question and yet were on the lands with these 
appraisers* Judge T* L* tteebar of Clinton who had land in the area, 
atated that he wae net visited by the appraiser. The appraiser however 
stated that he had the tenant on the Judge's lands sail the Judge for an 
appoi ntment to aee the properties* The Judge explained th&t he sould not 
be there but his representative wna en the way* The appraiser saw this 
representative who wt»s unable to show the lands to tha appraiser* Mr* 0* 
b* Anderson stated that he wus not given an opportunity to shew the lands 
to the appraisers* Subsequently one of the appraissrs asserted that Mr* 
Anderson was contacted and waa en his way to another place and did not 
take time to show the appraisers the property* 



e* That the attorneys representing owners in oondssmatien were 
retained en a contingent basis* The payments were to be 25^ of the amount 
of money awarded by the court in excess ef the amount ef the deposit* 

d* That T* V* A* aupraiaere were said to bo satisfactory to 
the landowners but that the *ar department had transferred these appraisers 
te tha bale Sol lew Beeervolr and therefore the lands were not properly 
appraised. Mr* Cordon testified that the T* V* A* appraisers were 
transferred from Marriman to Dale Hollow because they were aoeustomed 
to appreiaing in a reservoir area and would be under the di root Ion of a 
T* V. A* supcrvieer* 

a. That values in the area have been enhanced because of the 
activities of T* V. A* in acquiring reservoir sites and because ef war 
conditions* Representative Short asked one of tha appraisers on the 
witness stand if the appraiser had considered this increase in values and 
the results of the conditions arising because of the war* The appraiser 
stated thfat hs and the ether apprais rs had done so* 



6 * ga^otiatcarc * Various witnesses testified thut the negotiators 
who had contacted the owners used coercive methods in getting stipulation 
signed, us wily by saying that if the oases w<nt to condemnation they woi 
not be ecttlcd for years and that tha owners would not j et as much money, 
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30 August 1943, Subject: Investigation of Land Acquisition, Clinton 
Engineer Works, Harriman, Tennessee. Continued. 



There were two negotiators called as witnesses who specifically denied 
that they had ever used any of the methods described by other witnesses 
and that tney carried out the instructions of the Ohio River Division and 
the Chief of Engineers that no coercive methods should be resorted to. 
One of the Congressmen remarked that the two negotiators used as witnesses 
were undoubtedly the best and what the Committee ought to have was the 
other negotiators who had not conducted themselves as they should have done. 

6. A ctions by the Ohio River Division . Testimony was offered to 
show that the policy with respect to salvage had been changed after the 
Project Manager had agreed "Uo a memorandum prepared by a local War Board 
as to the methods to be used 'in relocating landowners selling their lands 
in the project. The Project Manager was charged with having signed a 
letter in which it was promised that the buildings, fences, etc., v/ould 
be sold to the landowners at salvage prices.' The Project Manager denied 
that he had ever signed such a paper. Several witnesses endeavored to 
show that the Project Manager was shown a memorandum containing reference 

to salvage but no paper was produced to show that the Project Manager had ever 
approved the program. Testimony was also offered that the original con- 
demnation proceedings under the War Powers Act was titled with the name 
of a man who proceeded to sell his cattle and equipment following which 
he was notified that his property would not be taken. He then moved 
back onto his property and was again notified along the last of June or 
in July that his property would be purchased. Testimony was also given 
that the 1943 taxes had been with-held from a settlement and that allowances 
were not made for legs -of timber on a saw mill site. These matters were 
explained to the Committee by Mr. Cardon, A case was cited in which the 
owner of the property, living on the land, took some pictures of her home 
to send to her brother who was in Africa. The guard seized the pictures 
and held the camera for some time. The action was severely condemned by 
the members of the Committee. 

7. Mr. Cardon reviewed the history of the appraisals of the project, 
the necessity of getting trained appraisers to appraise nearly 100,000 
acres in the project and Dale Hollow Reservoir area in a limited time, 
the specific instructions he had given as to contacting landowners or 

their representatives and as to investigations of sales and the establishment 
of fair market values based on sales. He agreed r:\th the Committee that 
if the alleged actions by appraisers and negotiators actually occurred, 
injustices had been done the owners; that if coercion was exercised to 
compel by threats or other means the signing of stipulations, the owners 
should be given an opportunity to say whether they should resort to the 
courts or go ahead with the stipulations. He also stated that the actions 
complained of against the appraisers were contrary to all instructions by 
the Chief of Engineers and the Ohio River^Jfivisi on, that he himself felt 
appraisals were his responsibility there to assume that 
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EXHIBIT B-2-n 




UNHID STATES SENATE 
Cowittee en Interstate CoHssroe 

January 12, 1944 



Maj. Oen. I. Xeybold 
The Chief of Engineers 
War Department 

Washington, D. C. 



Dear Oeneral Reyboldi 



I an in receipt of a letter fron Mr. J. W. Love, Manager, 
Harrinan Power Department, iiarrinan, Temeeeee, giring further 
information concerning hie olain against the War Department for 
changing polo lines at ths request of the resident engineers for the 
Clinton finglneer Works, 

+ 

If the information contained in Mr. Lore's letter throws 
any further ligjrt on the subject I shall appreciate your giving it 
•▼wry possible consideration* 

♦ ■ 
Tours Tory truly, 



/s/ Ton Stewart 



Ten Stewart 



TSi« 
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"ARRIMAN PCTO DEPARTMENT 

HllTlHn, T|BMNH 

jaa. io f 19a 





Senator Taa tyawart 
S«Mt« Qfftoa 'Building 
Washington, D. 0. 

- 

lfcank yaa fbr yaw latter af Jaaaary 7 aaalaalag latter firaa Ma jar taiaral 
E. laybald, Ghiaf if gaglaaara, Wfcr Daparteant, aaaoaralag aur olaia far om- 
paaaatlaa aavarlag tea aaa af aar traaka, aanpawar, aad aqnlpaaat te aawa aartela 
alawtria pawar llni at tea raqaaat af tea ra aidant aaglaaara far tea Cllaten 
IngJaaar l a rka which rinal waa te paralt tea building af a apar Railway traak 
tea llaaa af tea Sauthara Railway late tea g avarnMatel 



It la apparant teat Oaatral Rayteld la aat tearaoghly faalUar with tea 
faate la tea aaaa telch ara aa fallaaai 



X» ffca Unaa teiah wara aawad wpaa raqaaat mrm aat within 
tea araa af tea Cliataa feglaaar Wbrka, tout aaoupiad a rlght-af- 
aalaly aa a aaunty raad. 



2* Sa alala la balag aada far aaj aaaaaanta ar alaiaa 
by tela d apart— at » Oar raqaaat far aanaidaratlan la baaad aa tea 



9m CUaten tagLnaar larka daaa Kara aad acnrolaa aaetraotual rlghte far 
aandoaa aad aquipaant la aany athar o*mmm 9 tharafara tela daparteaat oaataada 
teat It la within thalr rights te axaoute a aantraat teh than far tea aaa af 
awr wmn paaar aad aquijxaaat, and It la far auah aa agraaaaat teat tela dapart- 
aaat la appaallag* 

Wa hawa dlaaaaaad tela aattar wite a fcuabar af tea laadara la tela aaw 
aaalty tea faal teat aa unjaat adwantaga la balag takan af tela argaalsatlaa 
by tea war Daparteant la tela aattar whan aa abaarwa aa apparant laaaaaaaa la 
tea hanillag af athar affalra la tea aamaatlan af tela prajaat. Wa do aat 
wiah te ba alaaaad aa aa axtraoa arltla la tha raah te asaeote aarlaia prajaata 
far war naada nalthar da aa faal teat an aoctrawagant gawarnaaat ahaald unjaatly 
dany • fair i aaaapanaa ta a aaall aoxdaipal arganHatlan ante aa thia, whioh 
taak aatlaa aa raquaatad ta axpadita tea prajaat la aur aaall way, and than 
flad teat wa had aUjadgad tea haaaaty and fair alndadaaaa af tea diraatlag 
afflaiala. 

fhaaa aay ba plaia war da bat wa ara oanvaylag ta you tea apirdan af a 
■■■■unity aa vail aa that af tha writer, and wa will appraaUta an additlaaal 
affart an yaur part in tela aattar laoldag ta a auooaaaful aaatraot* 

J-JLis Co * * ~ /S**Msd*»&' laara wary truly, 

/ 3,/ ¥f HARK I MAN POPIER DEPARTMENT 

\ 

ooi Sana tor Konnoth UoKellar 




t Manager 
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EIDM WL-14 



YiAR DEPARTMENT 

OFFICE OF THE CHIEF OF ENGINEERS 
WASHINGTON 



23 March 1944 



Subject: Extension of Boundaries, Clinton Engineer Works* 



Tot 



Col. J. J. O'Brien, War Department, Office of the 
Chief of Engineers, Real Estate Branch, Washington, 
D. C. 



1* It is necessary to extend the boundaries of the Clinton 
Engineer Works so as to include therein the Sdlway and Edgemoor 
Bridges, together with the approaches thereto, situated in Knox 
and Anderson Counties, respectively. 

2* It is, therefore, requested that your office take the 
necessary action to effect the acquisition thereof* & lease on 
a year-tO-year basis would serve the minimum requirements of the 
Clinton Engineer Works Project. 

3. If acquisition of $olway Bridge should be effected by 
means of a lease agreement, the effective date should be 15 February 
1944. Any similar agreement pertaining to Edgemoor Bridge may be 
dated concurrent to your negotiations with the representatives of 
A^nder s on County. 



(s) L. R. GROVES 

Major General, C. E. 



C 



C 



0 



0 



p p 

Y 



Exhibit B-2-0 



T 



I &3* t 




W V. 



r - i' ■ * ■ i • 4| 



WA500 OCE REF SPELR 8637 



\ 



FR Oil ROBINS ACTING CHIEF OF ENGRS WASH DC 10213 1Z 
TO ORD 



RE PROPOSED LEASING OF SOLWAY AMD EDGEMOORE BRIDGES, CLINTON 
ENGINEER WORKS, HARRIMAN, TENNESSEE STOP PURSUANT TO APPROVAL OF THE 

■ 

COMMANDING GENERAL, MANHATTAN DISTRICT AS INDICATED IN LETTER 23 MARCH 
FORWARDED YOUR OFFICE ON 3 APRIL IT IS REQUESTED THAT YOU PROCEED WITH 
THE AMENDMENT OF THE BOUNDARY OF THE CLINTON ENGINEER WORKS TO IN- 
CLUDE THE SOLWAY AND EDGEMOORE BRIDGES BY OBTAINING AN APPROPRIATE 
LEASEHOLD INTEREST THEREIN. END.. 
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601.53 BE.' 



OFFICE OF THE DIVISION ENGINEER 
OHIO RIVER DIVISION 

CORPS OF ENGINEERS. U. 8. ARMY 
P. O. BOX 1709, 1120 HUNTINGTON BANK BLDG. 




Clinton County, Tennessee - &LDZS columbus ie. ohio 

17 July iskk 

Subject: Edgemoor Bridge and Solway Bridge, Tennessee, 
To: Chief of Engineers, Washington, D. C. FOP. SEELS 

■ 

1. Inclosed for approval are two (2) leases pertaining to the 
acquisition of a portion of the Edgemoor Bridge , Anderson County, 
Tennessee, and a portion of the Solwey Bridge, Knox County, Tennessee, 
to "be used for access purposes to the Clinton Engineer Works, Oak 
Eidge, Tennessee. These leases have "been executed "by the above coun- 
ties in accordance with instructions received in letter of 3 April .19^+ 
from the Office, Chief of Engineers, to comply with request from the 
Commanding General of the Manhattan District, dated 23 March 19^4, copy 
of which is inclosed for ready reference . The annual rental for the 
use of the Edgemoor Bridge is $2*400.00 and the annual rental for the 
Solway Bridge is $15,000.00. 

2. The effective date of the leases is 15 February 19*J4 # It 
is reported that the Manhattan District has executed a contract with 
Knox County covering the use and maintenance of that portion of the - 
Solway Bridge lying outside the reservation for the period of time 
preceding the effective date of the above lease for $25,000*00. This 
contract has been fully executed and payment made. The Manhattan Dis- T 
trict reports that they have a contract executed by Anderson County 
for the use of that portion o! the Edgemoor Bridge outside the reser- 
vation for the period of use prior to 15 February 19*44 for $4,000.00. 
This contract will be executed by the Manhattan District when notified 
of approval of the above leases, 

3. Attention is invited to the opinions of the attorneys for 
Knox and Anderson Counties, and the opinion, of the Attorney General 
of the State of Tennessee which are & part of the lease assemblies. 
These are the basis of authority on the part of the counties to lease 
the subject bridges. v £ . , g * 

.# 4 „..- * 

The attached Exhibit B plat, showing the boundaries of the 
description covering the portion of the Solway Bridge, located in Kno? 
County, does not incluo.e tt^it portion of the bridge lying west of the 
low water line; that is, that portion lying within the reservation. 
The reservation portion of the bridge is not included because pos-- 
ge=s::on has previously been acquired under the pending condemnation 
proceedings, ■ The same condition applies tggikhe Edgemoor Bridge. 
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' 601.53 - ORDZS, 17 July I9I&, Jdgemoor Bridge and Solway Bridge, 
Tennessee, continued. « 

5. The extension of the "boundaries of the reservation to include 
the "bridge area now proposed for lease and the payment of a rental 
therefor, may set a precedent which will complicate the trial of the 
condemnation action on the "balance of the county roads and "bridges 
within the proposed reservation "boundaries* In the pending case, the 

Government will contend that no consideration is due the county "be- 
cause of their taking. It is recommended that this point "be discussed 
with the Department of Justice and that an opinion "be obtained from 
the Office of the Comptroller General as to the authority of the Gov- 
ernment to pay the rental proposed under the lease. 

6- This office will not take further action until the leases are 
approved and the legal aspects of this acqid sition clarified, as out- 
lined above. 

■ 

For the Division Engineer : 




C. C. Fletcnar 
Lt» Colonel, Corps of Engineers 
Real Estate Officer 



k Incls* 

* #1 - Lease Form 206 - Solway Bridge 
> f2 - Lease Form 20b - Edgemoor Bridge 

#H - Ltr fr Manhattan Dist., dtd 23 Mar 1 

( Copy) 
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!E 601*53 (Oak: Ridge, Temu) SPELS 



1st Ind. 



JUGBJECT: Edgemoor Bridge and Solway Bridge, Tennessee 



>ffice, C. of E,, 25 July 1944 

!o: , , The Division Engineer, Ohio River Division, 1120 Huntington 
* Bank Building, P.O. Box 1799, COLUMBUS 16, OHIO 



1. Subject leases W-33-017-Eng-934-935 with Counties of 
mderson and Knox, Tennessee, covering use of portions of Edgemoor 
ind Solway Bridges and properties adjacent thereto, near Clinton 
Irgineering Works Project, Oak Ridge, Tennessee, returned unapproved. 



2. The District Engineer, Clinton Engineer Works, Harriman, 
'ennessee, was instructed on 17 July 1944 by Major General L* R. 
Proves to arrange with the respective Counties for the continued use 
^id maintenance of these bridges by the Clinton Engineering Works 
roject on a basis similar to that heretofore made with Knox County 
or the use and maintenance of its portions of the Solway Bridge and 
n conformity with the decision of the Comptroller General dated 15 , 
anuary 1944 with respect to the contract with Knox County for the use 
nd maintenance of Solway Bridge* 



By order of the Chief of Engineers: 



JOHOT J. O'BRIEN, 
Colonel, Corps of Engineers, 
Chief, Real Estate Division. 




ncls. n/c 



* 
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' WAR DEPARTMENT 
Office of the Chief of Engineers 

Washington 

* ► 

CE 601.1 (Kingsport, Tenn. )-SFELA 

September 19, 1942, 



Mr. Orrin Thacker, Jr., 
General Delivery, 

Kingsport, Tennessee. 

Dear Mr # Thackeri 

Enclosed is a map of the revised area to be acquired for 
demolition training ijj the vicinity of Kingsport, Tennessee. — 



equestp ^ -Hm*. ^V^Ti compile a perimeter description of the area 
outlined in red only, adjust the original gross appraisal as to 
values and forward same to this office as soon as possible. 

You will note that the boundary line follows down the 
center of Clinch River, and it is anticipated that the good bottom 
land on the north side of the river will later be eliminated. 

The improved State Highway on the north will be left 
open for traffic. Therefore, it will not be necessary to consider 
the relocation of any portion of that Road in your estimate of 
values. 

It is further requested that you estimate the acreage and 
number of families in the three cross-hatched areas within the out- 
side boundaries of the subject area, as these three areas will be 
needed within a period of three weeks, the remainder within 60 days. 



For the Chief of Engineers i 



Very respectfully, 



/s/ John J. O'Brien 
JOHN J. O'BRIEN, 
Colonel, Corps of Engineers, 
Chief, Real Estate Branch. 

1 Incl. 

Map "Exhibit C" 
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August 1943. 



SUBJECT: Report of- Proceedings - House Military Affairs Sub-Committee. 



Attention: It. Col. C. C Fletcher/ Real Estate Officer. 

!• Transmitted herewith, in triplicate, is report of the proceed- 
ings before the House military Affairs Sub-Committee covering the hearing 
at Cljnton, Tennessee, on August 11 and the hearing at Kingston, Tennessee 
on August 12. 

2. A copy of this report was sent direct to Major David B. Gideon, 
at his request. 

3. Mr. H. Ralph Burton, counsel for the Committee, suggested that 
it would be proper to submit any additional data direct to him at room 
519 Old House Office Building, Washington, D. C. 

4. He called specific attention to the case of Ann Long, F-515, 
and it is believed a statement together with copies of the letters 
concerning the negotiation on this tract would be appropriate. 

5. - He also mentioned tract C-218, Y/m. Griffith Heirs, and thought 
a statement of the negotiators as to the execution of the stipulation 
would be helpful to the Committee. 

6. From the statement of one of the Committee members it appears 
that a conference between the Committee and Col. John J. O'Brien will be 
held soon. Major Gideon discussed thjs matter with Representative Short 
and will probably be present at the conference. 



TO: 



The Division F.ngineer, Ohio River Division, Real Estate Branch, 
1120 Huntington Bank Building, Post 0ffi ce Box 1799, Columbus 
16, Ohio. 



For the 



Division Engineer: 



FRED MORGAN, 
Project Manager. 



2 Inclosures: 

#1 - Report 

#2 - Report 



of Sub-Committee, August 11, 194-3. (In trip.) 
of Sub-Committee, August 12, 1943* (In trip.) 




WAR DEPARTMENT 
OFFICE OF OHIO RIVER DIVISION EtyjSZN: 
CLINTON ENGINEER TOIKS 
LAND ACQUISITION SECTION 
ROBERTS BUILDING 
HARRIUAN, TENNESSEE 



August 13, 1943. 



- 



Subject: Report of Hearing Before House Military Affairs Sub-Committee 
v . in Connection with Land Acquisition at Harriraan, Tennessee* 

To: The Division Ehgineer, Ohio River Division, 1120 Huntington 

Bank Building, P. 0# Box 1799* Columbus 16, Ohio, 

Attention Lt. Col. C, C. Fletcher, Real Estate Officer: 

1. Ch August 11 the, House Military Affairs Sub -Commit tee con- 
vened at Clinton, Tennessee, for the purpose of investigating the policy 
of land acquisition and the offers made to land owners for the purchase 
of their property. Representative Clifford Davis presided with Representa- 
tive Dewey Short and Representative John Sparkmart in attendance, Hon, John 
Jennings Jr, was present but was not a member of the committee. 



2, The first witness called was Judge T. L, Seeber, County Judge 
of Anderson County, who stated that he examined a memorandum stating that 
land owners in the area being acquired would be permitted to salvage the 
improvements from the property and that he attended a meeting of the 
property owners and informed them of this statement. He also stated that 
he was told the property owners Would be paid immediately and that in the 
event they did not accept the Government offer that they would receive 

75 per cent of the money deposited immediately. He further stated that he 
did not see any of the appraisers who appraised his four tracts of land at 
any time. Also that the property owners had suffered a substantial loss by 
being forced to dispose of their stock and machinery on short notice, * He 
stated that Anderson County would contend in court that it was entitled to 
pay for the County Roads closed by reason of this acquisition. He also 
stated that some time after he examined the memorandum, he was informed 
that no salvage of buildings or improvements would bfe permitted. The 
memorandum referred to by Judge Seeber was later introduced as evidence at 
Kingston on the following day and was signed by the Chairman of the County 
^ar Board. 

■ 

■ 

■ 

3. OUa Elizabeth Anderson, daughter of 0. B. Anderson who is 
the owner of Tract B-125, stated that the Government offer for her father«s 
property was $10,000,00 but that independent appraisals revealed it to be 

■ 

7 
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EXHIBIT L-fc-Q 



Subji Rep. of Hearing before HMA flub-Cono^i^ij^^^cormection with Land 
Acq. at Harriman, Tenn, « >5fi^ 

worth at least $16,000,00, She also stated that her father suffered a 
lost of $ Z+D0, 00 by being farced to vacate the property and dispose of 
his cattle. She stated that they refused the Government offer and were 
forced to pay 25 per cent over and above the $10,000*00 in the form of 
a legal fee* This case has not been tried but appraisals have been made 
by the Department of Justice - none of which exceed 510,500,00 and run 
dom to $8800,00, The appraisal on this tract was made by Mr. R. 5. Poe, 
One of the photographs of the residence reveal Mr. Anderson standing 

between the camera and the dwelling. 

■ 

4. At this point Representative Short stated that he believed 
it wise for the committee to recommend that the Government representatives 
take a course in human relations. This statement was probably brought a- 
bout because Miss Anderson stated that the appraisers did not discuss 

the matter with her father nor did they want him to go with them over the 
farm. 

5. Mrs. 0. H. Deiny stated that she would not have sold her 
property for less than 55000.00 because she valued it as a home. She 
stated that she p- id $3000.00 for the property and had improved the land 
some but had made no improvements in the form of buildings. The 
Government offer on this tract, U-256, was 13250.00. She executed a 
stipulation according to her statement because she was told she would 
receive the money in 10 days buo that 5 months had elapsed before she was 
paid. The file on this case reveals that the stipulationwwas signed on 
Noverrber 2k 9 1942, but because of a very serious title objection, payment 
was not made until February 11, 1943 • 

■ 

6. At this point Mr, Jennin£s stated publicly as follows: 

"It is hoped theae men who have been mistreating these people will repent 
in the sight of God and .man. 

7. Mr. Roy May was called and testified that his mother, Nancy 
Kay the owner of Tract H-714, was offered $750.00 for her tract of 6 
qcres although according to his statement no appraisal of the property 
was ever made. He stated that she received (744.00 in approximately 

20 days. Also she stated that one of the men told her that she must 
move or bombs would be dropped in that vicinity. The file on this case 
revelas that the appraisal was made by H. D. Caldwell on Decenfcer and 
contains a statement on the field data form showing that his information 
was obtained from Mancy May. 

■ 

8. Mr. J. W, Hackworth was called and testified that he owned 
2 tracts, 67 and 55 acres respectively, for which he was offered a total 
of $2950,00. He stated that he signed the stipulation on each case, and 
that the negotiator, whose name he does nmnow, told him he would receive 
payment within 8 days and if he dod not y4w2fjrj#&t he might never be paid. 
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The file on Tract C-223,' one of lir. Hackworth's tracts, reveals that, 
the stipulation was signed on November' 25, 19A2, and that the judgment 
on stipulation was entered Decent) er 2L« The case was negotiated by 
H. R # Boswell and W. T. Pritchett # Mr # Hackworth's other tract, No. C-229, 
was stipulated on November 25, 1942, but payment was not made until 
April 8 because the title was not cleared until April 5. This case was 
negotiated by H. R. Boswell and 17. T. Pritchett. Neither of these 
negotiators are at this office and cannot be reached for a itatement. 

9* Mr. C. F. Ballard was next called and testified that he 
cwned 50 acres of land on which was situated a 2-room house far which he 
was offered $450.00. He stated that the fair market value of the property 
was $1500.00. This tract is knwn as Tract B-109, and in addition to 
the War Department appraisal, three other appraisals have been made for 
the Department of Justice ranging frcm J425»00 to &515»00. Mr. Ballard 
did not execute a stipulation on this tract. 

10. - Mr. C. W. Peak was called as the nest witness and stated 
that his father, J. A. Peak, the owner of Tract D-336, refused the offer 
of £112,000.00 and upon a trial obtained a verdict for $18,000.00. 
Mr. Peak stated that it was necessary to spend $2000.00 in legal fees to 
obtain this raise and that in his opinion this tract was reasonably 
worth #27,000.00. He stated also that appraisers employed by him placed 
a value of from $24,000.00 to $26,000.00 on this property. He also 
stated that a loss was sustained in the sale of stock and crops because 
he was forced to vacate on short notice. 

11. Mrs. Roy Scarbrou'gh was called as a witneis and stated that 
their property, designated as Tract Fj-U2U, contained 142 acres with one 
7-room house and one 3-room house for which they were offered $5000.00. 
She stated that the appraiser for the ^ar Department v/as reluctant to 
talk to her about the property and that the property was worth $15,000.00 
and that they suffered a lo3S of &5.00 per head on the sale of live stock 
in order to vacate the premises. They refused the Government offer and 
no disposition has been made of this tract. 

12. wir. Lee shaw was called as the next witness and qualified 
as an expert land appraiser. He stated that the u. b. Anderson farm 

was forth 5 16, 900.00 and that the Koy acarbrough tract was worth $12,750. 
He stated that on an average the uovernment offer was 45 per cent low. 

13. The next witness was Ldcey Griffith, a very old colored 
woman, ahe stated that her property containing ft acres with a rooffl house 
hiA been appraised by the uovernnent at 575 #00. She also stated that a 
ifOV:*rmiRnt representative cane to her home and offers] her $300,00 which 
she refused to accept, but that the Government representative signed her 
n* e to the stipulation in her presence but ufainst her wil]. She states 
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that she was told if she didn ! t sign the stipulation she would only get 
* $5*00. At this point Mr. Lee Shaw was asked the value of thisiproperty 
and stated it was reasonably worth $950 •00. The files at this office 
reveal that this tract No. C-218 is owned by Wm. Griffith Heirs, Dicey 
Griffith being the widow of Wm. Griffith who also left 8 children. The 
tract was appraised at $900.00 and the stipulation to which she referred 
was signed by her and by her son Jim Griffith and his wife Margaret, 
The case was negotiated by R. C # Lynville and H. R. Boswell who are no 
longer employed at this station. It was impossible to locate the other 
children for the reason that one sen, Ed Griffith, was reported to be in 
the Philippine Islands and several others we!re reported to live in large 
cities but no street address could be obtained, therefore no further 
attempt was made to negotiate 'the case and no money has been paid out to 
the owner* It is believed that the confusion over the appraisal price 
was brought about because Tract C-280 which lies near this property was 
valued at 975*00 and is owned by Horace Griffith. It is possible the 
newspaper reporting the filing of Declaration of Taking may have confused 
these two tracts. The signatures on the stipulation do not appear to 
have been written by Mr. lynville or Mr. Boswell because they signed as 
witnesses and there is no similarity between the hand writing. Mr. H. 
Ralph Burton, Counsel for the committee, phoned the Project Manager 
today and asked that some statement be obtained from the negotiators on 
this tract. He also stated that he would attempt to, obtain a statement 
from Jim Griffith who also signed the stipulation. Jt is not known what 
this statement will be. 

■ 

lit* Fred Morgan, Project Manager, was called as the next 
witness and was questioned about appraisal on the ffm. Griffith Tract and 
about other procedure and policies of land acquisition at this station. 
A copy of a memorandum issued to negotiators dated January 19 was filed 
in evidence which contained the following statement, -It is the policy * f 
of this office to cooperate with the land owners in every way possible 
and no threats or unfair tactics should be used to induce any land owner 
to execute a stipulation. It must be borne in mind that the land owners ^ 
are given an opportunity to sign and discuss the matter with the negotiator 
bub it is entirely optional with the land owners whether he accepts the 
offer. » 

15. Dr. R« L. Gallaher, the owner of Tracts 1-863 and J-903 
introduced a written statement, the substance of which was that the Tar- 
Department used non-resident appraisers, forced the land owners to 
Vacate on short notice and that the appraisers did not make the appraisal 
until after the owners had vacated. The latter statement may have been 
true in some isolated cases but was the exception rather than the rule. 

■ 

- 
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-16. Mr. Oliver A # Smith, Farm Security County Supervisor, 
was called and testified that the of fere on the average were 40 per cent 
under the actual value • He mentions specifically a tract owned by 
Harvey Gray, No. D-367, which he stated was worth $13,000.00 although 
it was purchased by Mr. Gray recently for $750Q.OO. Representative Short 
stated that he did not follow his reasoning in this matter because he 
could not understand why the property was worth $13,000.00 if it sold 
recently for $7500.00. This property was appraised at $7500.00 although 
the farm security lien and taxes are in excess of this amount. Mr, Smith 
also testified that he was the memorandum which was signed by Fred Morgan, 
Project Manager, advising the land owners that they would be permitted 
to salvage their fences and other property from the farms. He did not 
have a copy of the memorandum, but on the following day at Kingston 
the memorandum was produced and filed in the records, but it was signed 
by the Chairman of the Local County War Board and did not bear the 

signature nor any reference to this organization. 

i 

17. Mr. R. W. Long was next called as a witness and testified 
that the Government offered him $1700.00 for one tract and $2400.00 for 
another and that he had previously been offered $6000 # 00 for this same . 
property in 1930 or 1931« He stated that he talked to 3 appraisers who 
he identified as Mr. Weber, Mr. Martin and Mr. Montgomery, the Mr. Weber 
to whom he referred was probably Mr. W, E. Weber, an attorney formerly 

at this station, whose home is in Kingsport, Tennessee although Mr. long 
stated he was from Pittsburgh, Pennsylvania. This office has no record 
of any employee by the name of Martin. The Mr. Montgomery to whom he 
referred was undoubtedly Mr. Brooks Montgomery, an attorney formerly 
at this station engaged in title clearance work. 

18. Mr. McKinley Lowe, the owner of Tract F-556, was called 
and stated that his farm containing 112 acres was Reasonably worth 
$3000,00 although he was offered $1350.00. He talked to an appraiser 
who did not reveal his name and who spend only 30 minutes on this tract. 
The appraiser is reported to have said, "Mr., this is war. The government 
is making no donations." Mr. Lowe did not accept this offer and the 
property was appraised by four other appraisers for the purpose of testify- 
ing in court. These appraisals range from $1030.00 to $1250.00. 

19. Mr. W. M. Hightawer was next called who stated that he 
talked with Mr. John T. Alexander, Government Appraiser, who stated that 
he "wanted to do right but also wanted to hold his Job". Ur. night ower 
had previously made this statement on the trial of condemnation case on 
Tract D-386, J. A. feak, and the Federal J*ige stated in his charge to 
the jury that he did not believe this statement was made by Mr. Alexander 
but that if it was, it apparently was made for the purpose of getting 
rid of Mr. Hightawer and that if he (the judge) were the jury, he would 
disregard this statement # p / 
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20* Mr. James I# Andrews was next called who stated that the 
appraiser who appraised his T*act No. F-596 asked him what he considered 
the value of his tract, and when he replied it was worth $200 # 00 per 
acre, the appraiser stated "This is not T.V.A." Mr. John Dunbar made 
this appraisal and denied emphatically any such statement. 

i 

21. At this time the meefeirg adjourned to reconvene at 10:30 
A. M. at Kingston. Tennessee. 

+ ' " 

For the Division tinglneen * 



cc: Major David 6. Gideon 

Office of Chief of i?hgineers 
* Real Estate Branch 

New Iter Department Building 
Washington, D. C. 



I 



/•/ Fred Morgan 
■ FRED MORGAN 
Project Manager 
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WAR DEPARTMENT 
OFFICE OF OHIO RIVER DIVISION ENGINEER 
CLINTON ENGINEER Y. T ORKS 
LAND ACQUISITION SECTION 
ROBERTS BUILDING 
HARRIUAN, TENNESSEE 

, August 13, 19A3. 

■ ♦ 

SUBJECT: Keport of House *aiitary Affairs sub-Conraittee - Clinton 

Engineer norks. 

TO: The i4 vision iingineer, Ohio Kiver division, Heal Estate Bran*, 

1120 Huntington Bank building, Post Office box 1799, Colunfcus 
16, Ohio. 

Attention: Lt. Col. C. C. Fletcher, weal estate Officer. 

- 

1. On Tuesday, August 12, the House uilitary Affairs oub-Conrcdttee 
re-convened at Kingston, Tennessee, with Representative uavis presiding, 
and Representatives short and Sparkman present. Honorable John Jennings, 
Jr., was present but not a member of. the Committee, in opening the 
meeting, Represent at ive Davis stated that he was joined by his associates 
in believeing Mr. Jennings was justified in his request for an investigatio 
of land acquisition at this project. 

2. Judge aimer L. fctolen was called as the first witness and stated 
that he attended meetings of the land owners where a circular was distri- 
buted stating that the land owners would be permitted to salvage their 
fences and other improvements before vacating the .property. - This circular 
was later filed in .the record substantiating his statement and was over the 
signature of the Chairman of the County War Board. He stated that in a 
short while he was informed that this statement was incorrect and that no 1 
salvage would be permitted on any of the property. He also stated that 

the appraisals represented only approximately fifty percent (50#) of the 
actual value of the property taken. He also stated that Roane County 
intended to assert its claim to compensation by reason of the County roads 
being taken over by the War Department. Also that the three schools taken 
by the War Department had not been paid for and that no agreement had been 
reached as to the amount due. That two appraisals of this property had 
been made, in the amount of $?0,365.00 and $96,000.00, respectively. The 
Government offer on this property was $53*000.00. He stated that the 
property owned by E. E. Hagler, No. A-12, was reasonably worth $16,000.00, 
whereas the offer, by the War Department was $8,500.00. He stated that the 
property ovmed by Memphis 0. Hope, No. H-739* was worth much more than the 
Government offer of $3,500.00, and that $3,600.00 had been offered for the 
timber on this proj^erty by a local lunfcer concern prior to its acquisition 
by the *"ar Department. 

3. Mr. V.. N. Manley, Assistant County Agent, was next called and 
stated that the circular heretofore referred to was approved by Fred Morgan, 
Project Manager, on October 13. He stated that he had assisted in re-locatii 
the farmers whose farms were acquired and that 4 the offers by the Government 
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were insufficient to purchase similar property. 

/+• Mr, W. M. Hannah was next called and testified that the offers 
made by the Government do not exceed fifty percent ( 50*') of the actual 
value. He referred to the Memphis 0. Hope case and stated that the tirrber 
was worth S3, 600.00 and that the land was worth $15. 00 per acre in addition 
to the timber value. He stated that the f : m of John 2. aillians, Tract 
No. J-975, was worth $17,500.00 althoi^h the Government orfer was $P, 500.00. 
Also, that the offer made to Rhea Gallaher on Tract No. H-73£ in the amount 
of $29,000.00 was not sufficient to replace the buildinrs on the property. 
He also stated that, in his opinion, the Juries in the Federal Court are 
averaging the testimony of all witnesses and rendering a Judgment for that 
amount, thereby forcing the landowners to accept approximately sixty percent 
(60%) of the actual value. 

5. Mr. George Hope was next calied, and verified the offer raade^for 
the purchase of the tirrtoer of the Memphis 0. Hope property in the amount 
of $3,600.00. He stated that the property was reasonably worth $6,500*00 
of $7,000.00. 

6. Ed. C. Browder was next called and testified that he was served 
with an order of Court to vacate his property and that after his tenant had 
moved from the property he was notified on January 2£th that the property 
would not be taken. That he sold his stock and machinery at a sacrifice. 
He stated that he induced hi? tenant to return to the property about 
February 1st and is now raising a crop on the farm, although he now under- 
stands that this farm will be acquired on October 31st. This is one of the ' 
tracts on the west side of Poplar Creek which the Area Engineer decided was 
not necessary to acquire at the time of the original acquisition but has 
since requested that it be taken over and possession obtained fc>y October 31st. 

7. Mrs. Rhea Gallaher was next called as a witness and testified that 
his property, No. H-731 and No. ft-738, was reasonably worth !$t>0, 000.00 or 
$65,000.00 and that he was offered $29,000.00 by the' War Department. He. 
stated that he purchased this property from his father, Dr. R. L. Gallaher, 
in 1942 for $8,000.00 but this sale did not represent the actual value 

of the property at that tine. He stated that the Pine Ridge Telephone 
Company, in which he owned an interest, had been taken ofer but that the 
War Department had refused to pay anything for this telephone line. By 
reference to the files of the Utilities Sub-section conplete inf or mat! on 
can be obtained on the telephone company. 

8. Mrs. Shermn Owen, wife of Upy^er of Tract Mo. E-i*l6 testified 
that prior to their leavinr their hpp^^rfe of the guards refused to It t them 
take pictures of the house i<jv\ f or took the camera :*nd filvis, and only 
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after Congressman Jennings had complained to the Area Engineer was the 
camera returned. The guards referred to were under the supervision of 
the Area Engineer and not in any way connected with the land acquisition 
work. 1 < f 

9. Mr. Ralph E. Arnett, Associate Land Appraiser for the War 
Department, was next called and questioned about appraisal procedure. 

10. llr. G. A. Sullivan, Appraiser, employed by the Federal land 
Bank of Louisville, working on a reimbursable basis at this project, 
was next called and questioned about his qualifications to.tppraise 
land in East Tennessee. ' 

11. Ur. George Sebastian, a negotiator, . was called as a witness, 
and questioned about the procedure in negotiating far stipulations. 
While Ur. Sebastian was on the stand, Chairman Davis asked if any 
land own<r in the audience had been mistreated or defrauded by Ur. 
Sebastian. Mrs. Prances Leath Copeland volunteered that Mr. Sebastian 

* told her if she did not sign the stipulation that it would take ten or 
twenve years to obtain pay for her property. She stated Mr. H. R. Bo swell 
had also talked to her about her tract and that he was a gentleman in 
every way. After a discussion between Mr. Sebastian and Mrs. Copeland 
the entire testimony was stricken from the record. 

12. Mr. Odie Davis, negotiator, was next called and testified about 
his conduct at this project, chairman Davis again asked the audience 
whether Mr. Davie had mistreated or defrauded anyone present. No land 
owner responded and Kepresentative Sparkman congratulated Ur. Davis on 
his work at the Hunt svi lie Area Arsenal* 

■ 

13. Mr. J. S. Magill, the owner of Tract H-721, was next called and 
testified that he accepted the Government offer for his five acres but 
that he had not been paid for some logs on this tract which he 4 had yarded 
for sawing • He stated the value of the \ogn was $250.00. These logs were 
personal property and could not be ^purchased and paid for by the nar Depart- 
ment but it is distinctly remembered that Mr. Magill was asked by the 
Project Manager how £uch time would be required far him to saw and remove 
these logs and that he replied it could be accomplished before January 1st. 
He was then told that it was perfectly satisfactory for him to saw the logs 
and remove lunber provided it could be done prior to January 1st. He* 

was also informed that he was privileged to remove the logs from the land 
since they had already been cut. 

It. Mr. Luther Duncan stated that he was offered and accepted 54,800.00 
for 190 acres which was reasonably worth $3,000.00, and that he was offered 
and-accepted 3J,500.00 for 6k acres rea3Q0o£>ly worth jp2^500. 00. These 
tracts are Mos. A-15 and A-8 respectiyeFlj^> 0 l AH ifiUTVEi*" £ *~ Q 
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15. Mr. Clay Mcfcurray stated that the circular concerning salvage 
policy heretofore referred to was prepared by ttred Morgan, Project 
Manager, and approved in hia presence, then handed to the County Agent 
of Roane County. The circular referred to herein and introduced in 
evidenoe was not prepared at this office nor was it reproduced here. 

«■ 

I ■ 

16. At the conclusion of Mr; Mctturray's evidence the hearing 
adjourned. 

For the m vision Engineer: 



FRED MDBGAM 
/e/Fred Morgan 
Project ilanager. 



Cy - Major David b. uideon, 

Office, Chief of Kngineers, 
Keal j&state branch 
New War Department Building 
77ashinr*ton, i). C. 
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WOOD BRIDGE OVER GRASSY CREEK 



■ 






SOLWAY BRIDGE 




TYPICAL BARN FOR AREA- H. VAN GILDER, SR. TRACT 




t. a Hint i C r 1 
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^ JURY VERDICTS 



TRACT NO. E-420 

OWNER A. J. Rayfield 

AREA 103*4 acres 



ORIGINAL APPRAISAL 


#6250 


- #60.44 


Per 


Acre 


REAPPRAISALS 


6000 


- 58.03 


n 


n 




6140 


- 59.38 


it 


n 




6150 


> - 59.46 

♦ 


n 


n 




6250 


60.44 


w 


ti 


JURY AWARD 


10082 


- 96*50 


n 





LOCATION 13 miles southeast of Oliver Springs* 

Remarks by appraisers Location poor. On private road, over steep 
hill* £ mile from oil road* Some good bottom land (30 aores)* Taxes 
$81*00 per annum* Purchased 1928 for $6000* Subsequent expenditures 
$400*00* 

COMPARABLE SALES 

G-625, Andy Miller, 141*7 acres purchased 3/ll/39* Sales price 
$6050* $43*00 per acre. 

D-311, Ethel Byington, 235*6 acres* Purchased 7/15/40* Sales price 
$12,000* $51*00 per acre* 

Comments on verdicts Regarded as grossly excessive, based on 
reappraisals and sales* 
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JURY VERDICTS 



TRACT HO. E-415 



OWHER T. W. Fox 



AREA 145 acres 



ORIGINAL APPRAISAL 


$ 8*500 - 

- 


t 58.62 


Per 


Acre 


REAPPRAISALS 


8,700 - 


60.00 

■ 


tt 


n 




10,000 - 


68.96 




n 




8,950. - 


61.73 


n 


n 




9,000 - 


62.07 


it 


it 


* 

JURY AWARD 


16,000 - 


110.34 


tt 


n 



LOCATION; 14 miles from Olive Springs on gravel road* 5 miles from paved 

highway #61* This is an attraotive tract of land with very good 
improvements and fair to good land* Good location* Taxes $48.60* 
Purchased in 3 tracts, 1921, 1923 and 1939* No prioes available* 
Subsequent expenditures were constructing all the improvements* 

COMPARABLE SALES 

J-969, T* J* Lewis, 166 acres* Purchased 5/28/41* Sale price 
#7500* $45*00 per acre* 

D-367, Harvey Gray, 174*7 acres* Sale price (5500* (32*00 per acre* 

Comments on verdicts Very excessive* Good property but verdict out of line 

with sales* 
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TRACT NO. C-242 

+ 

OWNER Nannie J* Cross - 

AREA, 121.2 acres , 

ORIGINAL APPRAISAL $7000 - $57.76 Per Aore 

REAPPRAISALS 7250 - 59.82 ■ " 

8000 - 66.00 " ■ 

JURY AWARD 8000 - 66.00 " " 

* 

f 

LOCATION* 9 miles from Oliver Springs on a paved highway* A fair farm 

desirably located. Taxes $189*00. Purchased 1907 for $5200. 
Subsequent expenditures $1500 • 

■ 

COMPARABLE SALES 

F-522, Wilkie Keith, area 86 acres* Purchased 2/8/41* Sales 
price $3942* $46*00 per acre* 

CosBaents on verdicts Reasonable in light of reappraisals and sales* 
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Tract No. 



e<?4£ 





r. '. 1 - 






OPTIONED 



TRACT NO. 969 



OWNER 



T# J* Lewis 



AREA 



166 acres 



ORIGINAL APPRAISAL 



$10,000 - $60*24 Far Aore 



REAPPRAISALS 



OPTION 



LOCATION! 



None 



10,000 - #60.24 Per Acre 



6 miles from Oliver Springs on a gravel road* 4 miles from State 
road 61 • Property purchased in 1941 for $7600 and expenditures 
made in oash and use of lumber from former home added two rooms 
to house,, repaired two barns and erected one barn. 



COMPARABLE SALES 



B-311* Ethel Byington, 255*6 acres* Sale prioe $12000 or $51*00 
per aore* 

G-625, Andrew Millar* 141*7 acres* Purchased March 11, 1939 for 
$6*050 or $43*00 per acre* 
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1 I 'i Tract No.. J " Z b ^ 




OPTIONED 



TRACT NO* E-457 

OWNER Sam L* Crawford 

AREA 274*5 acres 

- 

ORIGINAL APPRAISAL $11,500 - $4189 Per Acre 

REAPPRAISAL None 

OPTION $11,500 - $41.89 Per Acre 

4 

LOCATION: Ten miles from Olive Springs on gravel road* Approximately 60 

acres of desirable river bottom land* Improvements are adequate* 
Purchased in 1902 and 1922 for $4850 and built all improvements* 

COMPARABLE SALES » 

■ 

G-625, Ancfer Miller, 141*7 acres. Sale prioe $6050 in 1939* $43*00 
per acre 

D-311, Ethel Byington, 235 acres* Sale price $12,000 in 1940* 
$51*00 per acre* 




EXHIBIT C-2-e 



AP PRA X S AXi— &H£^ltTttMJSI^fi JMifcP i 

Tract No. E-4 5 7 






5 *n c 



APPRAISAL SUPPLEMENT REPORT 



Tract No 



. E.-457 





4 





APPRAISAL SUPPLEMENTS 




Tract No 








V 




in c • 




APPRAISAL SUPPLEMENT 




HT 



Tract No 








I 



■ 




* 




APPRAISAL "SUPPLEMENT REPORT 



T^act No 





■ i If* " 
I _ * 



c 



- X H 




v 



( 



COMPROMISED STIPULATION 



TRACT NO. F-561 
OWNER M. E. Snodderly 

AREA 570 aores 

ORIGINAL APPRAISAL 
REAPPRAISAL 



/ 



$14, 600 - 


#25.61 Per 




14, 673 - 


25.74 


« 


tt 


15,650 - 


27.45 


ft 


n 


14,480 - 


25.40 


It 


it 


15,700 - 


27.54 


It 


it 


15,300 - 


26.84 


n 


it 


14,000 - 


24.56 


ti 


it 


17,000 - 


29.82 


it 


tt 



STIPULATED 

LOCATIONS 8 miles from Oliver Springs on gravel road 3 miles from highway* 

A large farm with adequate improvements, near church and high 
school* 200 acres of tillable land* Taxes $121* 50 ♦ Purchased 
in 1936 for $8000, subsequent expenditures of #7000. 

i 

COMPARABLE SALES 

D-311, Ethel Byington, 235 aores. Sale price $12,000* $51.00 per 
acre • 

J-972, Browder, 324 acres. Sale price $8000. $25.00 per a ore. 




EXHIBIT C - 2 - f 




APPRAISAL SUPPLEMENT REPORT 



Tract No. F" 5 6 





APPRAISAL SUPPLEMENT REPORT 

Tract No. F- 5 6 I 







APPRAISAL SUPPL 



Tract No, F- 5 6 I 







► + 



EXHIBIT C - 



I 



APPRA 




FLe:cekt j report 



Tract No. F- 5 6 I 







FXH iBiT C 



APPRAISAL SUPPLEMENT REPORT 



Tract 




COMPROMISED STIPULATION 



TRACT NO. G-624 



OWNER C. W. & J* H. Davis 



AREA 629 acres 



ORIGINAL APPRAISAL $21,000 - $33.38 Per Acre 



REAPPRAISALS 22,800 - 36.25 n 

m 

25,700 - 40.86 w 



it 



n 



22,700, - 36.09 w 
* 

22,500 - 55.77 " " 
STIPULATION 27,500 - 43.72 » « 

LOCATION* 12 miles from Oliver Springs on gravel road. 6 miles from highway 

#61. Approximately 75 acres of river bottom land, 175 acres of 
pasture. Remainder in woodland. Taxes $232. Purchased in 1929. 
Price not available. 

COMPARABLE SALES 

950 acres of similar river land in same vicinity sold in 1942 for 
$28,000. f 29.00 per acre. 



EXHIBIT C - s>- t 




APPRAISAL SUPPLEMENT REPORT 

" * ' Tract No. Cx" 624 







APPRAISAL SUPPLEMENT REPORT 



Tract No. G 




APPRAISAL SU^BLSMjSffi 





Tract No. 



e- 62.4 



■ 



APPRAISAL SUPPLEMENT REPORT 

Tract No. G" 




APPRAISAL SUPPLEMENT REPORT 



Tract No. G~6 






APPRAISAL 




REPORT-! 

■ - " ■ 'm m w 



Tract No. G 

- 




E X h i B i T 1 



APPRAISAL' SUPPLEMENT REPORT 

Tract No. G-62,4 



■ 




APPRAISAL SUPPLEMENT REPORT 



Tract No 



. G-6Z4 




t 






{ K H 1 8 i T 



V 



■ 



APPRAISAL .'SURPLEMENT REPORT 

I Tract No. Gr - 6£4- 




APPRAISAL SUPPLEMENT R^PbRT 

Tract No. G'O&T' 



APPRAISAL SUPPLEMENT REPORT 

Tract No. G'6£4 




APPRAISAL SUfPEEMENT REPORT 



Tract No. G - 62.4 




■ 



- 



■ 



4 



COMPROMISED STIPULATION 



TRACT NO. 0-640 

OWNER Howard Van Gilder 



AREA 767.5 Acres 



ORIGINAL APPRAISAL 


$20, 


000 


- $26.06 

* 


Per 


Acre 


REAPPRAISALS 


19, 


370 


- 25.24 


it 


n 




22, 

* 


000 


- 28.66 


n 


tt 




• 

19. 


500 


- 24. 10 


it 


n 




21, 


900 


~ 28 . 53 


n 


tt 




21, 


250 


- 27.68 




tt 




21, 


500 


- 28*01 


tt 


n 


STIPULATION 


25, 


000 


- 32.57 


N 


ti 



LOCATION: 9 miles fran Oliver Springs. 3^ miles from paved highway* 

Large farm but limited amount of tillable land. Bottom is 
fair to good but upland is poor. Well watered and fair 
buildings. Taxes $221.40* Purchased in 1931. Price not 
available. 

COMPARABLE SALES 

J-972, W. H. Browder, 324 acres. Price $8,000. $25.00 per acre 

950 acre tract, across river from project sold in September 1942 
for $28,000. $29.00 per acre. 



■ 

■ 



EXHIBIT c - 2-h 



APPRAISAL SUPPLEMENT 




Tract No. G-640 






APPRAIBAL JSUPPL^IENT .REPPRT 



Tract No. G ~ 64 0 



APPRAISAL SUPPLEMENT REPORT 

Tract 




i 



■ 

+ 




APPRAISAt fltfPPLEMENT REPORT 



Tract No. G"64Q 






APPRAISAL S.UPPLrSKSIvT REPORT 

1 ■ 'I ) Tract No . <J - 6 4* Q 



APPRAISAL SUPPLEMENT REPORT 




Tract No. G- 6+0 








APPRAISAL SUPPLEMENT REPORT 




Tract No. G' 640 



I 



APPRAISAL SUPPLEMENT REPORT 

Tract No . (j - 6 4- Q 




■ 



■ 




APPRAISAL SUPPLEMENT REPORT 

Tract No. G' 640 




APPRAISAL SUPPLEMENT REPORT 

Tract No. 



COMPROMISED STIPULATION 

■ 

■ 

TRACT NO, H-763 

OTJJER E* B. Thaoker 

AREA 41*7 acres 

ORIGINAL APPRAISAL $ 1000 - $23.98 Per Aero 

REAPPRAISALS 1675 - 40.17 " » 

■ 

1580 - 37.89 " " 
1700 - 40.77 ■ " 
STIPULATED 1500 - 35*97 " n 

LOCATION! 15 miles from Oliver Springs oil gravel road* A poor farm, land 

most all rough* Buildings are fair to good and adequate* Taxes 
$21*48* Purchased in 1920 for (2000* Subsequent expenditures 
$150. 

COMPARABLE SALES 

6-626, Owensby, 52*7 acres. Sales price $1500* $28*00 per acre* 
G-612, H. U* Briner, 73 acres. Sale price (2050* $28*00 per aore* 




APPRAJSAL SUPPLEMENT REPORT 

" f t- ■ ■ . '' ' * 




Tract No. H - 7 6 3 





hi BIT 



APPRAISAL SUPPLElffiWMEPORT 

* A - — ^ A 9 1 



Tract No. H " 76 3 



# 









EXHtB 



» T C - ' 



HMKATT/Jf DISTRICT HISTORY 
BOOK I - OEKKHU. 
VOLUIE 10 - USD ACQUISITION CBW 
APPENDIX B D M 
TABULA TI0I1S 
Title 

Complete Status of All Condeamtloas Filed 

Colorable Sales Data Xfcbles VII to VIII 

Comparison of Appraisals by Various Groups labile I to I? 

Appraisal Reeorde of Acooss Hoad and Railroad Right^f~ftay 
tracts Table V 

Appraisal Records of Laaeed ImxA Area Table VI 





STATUS OF CLIKrOa MS2KBSK WORKS GOKDEMHATIOKS 

IS ORIGINAL ARKA 



AS OF 31 DECEMBER 1946 



mil AbUoi m r&Q 

E.T.i Ho* of i Amount t 
• i Tracts i Deposited t 



— mmt — r 

DISTRIBUTION i 



DISTRIBUTION 



Mo. 



Amount t »©• Amount 



I 
f 
i 



DATES Of FILIS8 

FtiUZl TOT 



1 
t 

3 
4 
6 
■ 6 
7 
8 
£ 
10 
11 
12 
18 
14 
13 
16 
IT 
18 
18 
SO 
21 
22 
23 
24 
25 
23 
2T 
28 
28 
80 
81 
32 
83 
34 



13 
28 
2E 
23 
28 
10 
23 
88 



28 
88 
23 
28 
25 
87 
18 
23 
22 
85 
22 
1 
24 
24 
24 
28 
22 



24 
28 

26 
16 
11 



49,860 

83,430 
83,880 
27,876 

116,676 
22, SILO 
60,886 

107,866 
68,462 
188,680 

141,018 
86,281 

104,148 
88,881 
88,877 
61,186 
48,023 
82,681 

180,666 
81,776 
62,010 
80,186 
86,617 
44,880 
63, 686 
62,480 
44,088 - 



2 



TO, 740 
38,609 
67,165 
58,416 
27,372 
62,870 
426 



1 
1 
2 
1 

8 
2 

2 
1 
2 
2 

1 
2 



1 
1 



9, 700,00 



165,86 
7,000.00 
13,800,00 
6,775.20 

m m m ' 

86,283.71 
8, 908.78 

1,840.43 

6,933,00 
7,818.87 
16,842.82 

816.00 
5,462.28 



6,800.00 



13 62, 722 .00 

23 58,280,00 
25 58,061.25 
25 52,060.00 

24 147,724.30 
8 16,817,67 

21 45,808.82 
58 126,659.49 

22 66,588.06 
28 111,188.66 
81 162,368.87 
28 89,238.00 
24 88,882.50 

23 57,726.00 
56 89,881.20 
IT 108,062.46 
28 38,888.82 

21 52,181.44 
51 168,787.46 

22 48,416.86 
1 73,276.00 

24 91,625.00 

23 106,429.82 

24 48, 700.00 
23 69,829.27 
22 67,786.00 
IT 48.808.17 



10*6-42 
it 



25 

1.26 25 
22 
25 
16 
11 
2 



87,222.50 
51,428,70 
66,805,00 
45,246.18 
25,566,00 
53,185.00 
426,00 



» 

it 
ii 



« 
tt 

tt 



» 
tt 



II 
tt 
tt 
tt 

m 

tt 
a 



11-20-42 
11-18-42 
11-18-42 
11-50-42 
11-18-42 
11-18-42 
11-30-42 
11-80-42 
8-8-43 
2-2-43 
2-2-43 
2-2-45 
2-2-43 
2-10-43 
2-15-43 
2-17-43 
2-19-43 
2-23-43 
2-25-43 
2*25-43 
8-11-43 
5-17-43 
8-17-43 
8-25-43 
8-30-43 
8 -80- 45 
5-60-43 



4-5-43 

4— 6—43 

5- 7-45 
6*16*43 
7*3-43 

12*27-43 
1-26*44 



TOTALS i 771 2,115,176 £6 125,565.25 742 £366,064,98 



Total Disbursement as of 81 ftoeomber 1946 * #2, 488,440,23 



* Included in D.I. 28, 

KOTfcs In soae instaneea two or more tracts were ao qui red from the same owner 
1 In different Declarations of Taking and the eombined award is included in 
] only one of the D/f disbursement figures. 



IIBIT Ii-I 





STATUS OF COSDHMKATIQK PEQCKEDIIGS FOE CUSTOM E86IMSE 1QRSS 



Civil Aotion Ho, 689 



D.T. 
So. 



So. of 
Tracts 



Aaount 
Deposited 



Partial 



No. 



Amount 



Final 

Distribution 
So7~ 



Dates of 

Filing 



Amount fet'n* 



16 #10,691.00 



Civil Action So. 677 



D.T. 



16 111,611.00 7-26-48 1-1-44 



800.00 



3 



900.00 6-17-44 



6-20-44 



1 

2 

TOTAL 



4 

2 



1, 940.00 
686.00 
$2,476.00 



14 $11,442.96 



Civil Aotion So. 678 



4 1,940.00 6-20-44 
2 686.00 8-20-44 

r 



$2,478.00 



Civil Aotion iio. 619 



9-20-44 



•Annual rental awards for 
these 14 tracts amount to 
#14,694.17 



8-20-44 
6-20-44 




TAME VII 

SALES DATA j CLINTON ENGINEER WORKS, HARRIMAK, TEM. 

RiiCENT SALES WITHIN PSQJECT 
Sl«RY OF SAIES BY SIZE s 



Less than 50 Acres 



YEAR 


SALES 




AMOUNT 


AVG. PES ACRE 


■ 

1939 


2 


79.7 


f. 1300 


$ 16.31 


1940 


3 


72.4 


1150 


15.67 


1»41 


2 


21.4 


370 


11.78 


1942 


3 


96.1 


2290 


23.33 




r 10 

mm 


280.6 

mmr w mj mr 


5110 


18.21 


50-99 Aores 








1 


1939 


1 


87.0 


1200 


13.79 


1940 


N 


0 


N 


E 


1941 


6 


346.2 


11417 


S2.98 


1942 


7 


498. 6 


13250 


26.57 


Total 


13 


931.8 


25867 / 

mt 


27.76 


100-199 Acres 










19S9 


1 


141,7 


6000 


42.34 


1940 


2 


301.7 


7569 


25.09 


1941 


4 

i 


625.6 


15000 


23.98 


1942 


5 


637.9 


14700 


23.04 



Total " 12 1208*8 4326^ 25.35 



200 Plus Aores ^ 










1939 


N 


0 


N 


E 


1940 


1 


235.6 


12000 


50.93 


1941 


1 


333. 


4500 


13.51 


1942 


3 


836. 


16230 


19.41 


Total 


5 


1404.6 


32730 


£3.30 


GRAND TOTAL 


40 


4323.6 


106,976 


24.74 



Original Appraisals - Clinton Engineer Works Project 

■ 

Aores Appraised Valuation Average per Acre 

55,180 $2,135,415.00 #38.70 




EXHIBIT D-a 



TABUS VIII 



SALES DATA j CLINTON ENGINEER WORKS, HARRIMAN, TEKH. 

receht SALES WITHIH PROJECT 
SUMMARY OP SALES BY DATE 




ITEM 

Is 39 Lets than SO Aoree 

50-99 Acres 
100-190 Acres 

■ 

Total 

1940 Lota than 50 Acres 
100-198 Acres 

200 Flue Acres 

Total 

1941 Last than 60 Acre 8 
60-98 Acres 
100-199 Acre t 

200 Plus Acres 

Total 

1942 Less than 50 Acres 
60-99 Acres 

100-199 Acres 
200 Plus Acres 

Total 



SALES 

2 
1 
1 



ACRES AMOUNT A?G. PER ACRE 



3 
2 
1 



GRAND TOTAL 



6/ 

Z 
6 
4 
1 



8 

6 
3 



78.7 

87.0 
141.7 



I 1,300 
1,200 
6,000 



308.4 

73.4 
301.7 
236*6 



610.7 

31.4 
346.2 
625« 5 
383 • 

7 



8,500 

1,130 
7.3$ 

i2,pop 



370 

n,4i7 

15,000 
4,300 



9^.1 
49b. 6 

637,. 9 

1 / 



2,290 
13,250 
14,700 
16,230 



ie. / 8,lp68.6 / 46,470 



/ 



40 / 4^823. 8 y 106,9 7 6 



16.31 

13.79 
42.34 



27.86 



15.87 ' 

25.09 

30.93 



33 .1?S 

11.78 
32 • 88 
23*96 
13*51 



12 / 1,336. | 7 31,287 * 23.42 



23.33 
26.57 
23.04 
19.41 



22.46 
24.74 V 



Original Appraisals - Clinton Engineer Works Project / 



Acres 



SS.JBQ 



Appraised Valuation 
$2,135,415.00 



Ararage per Acre 
&38.70 



r 



Tafcl« 1 - Siwwiag acquisition of §06 tract* is fa* at or below 

appraigtd Talu» of land and crops *» By appraisal agencies 




1 Appraisal Closed at 



Ohio Riwr Division 





Araett 17 t 118* 216 | 116,122 

Dunbar 66 67,660 67,186 

Bunt 6 8,890 6,890 

Sorrlc gQ 16.960 36,980 

Totals III **?,626 £2^,107 



fI»B « Coluabl* 

Willi t 6,604 6,600 
FLB * Louisville 

4m f • Alexander 67 96,890 97,614 

%. Alexander 9 14,683 14,682 

Baker 40 101,486 100,660 

Brown 8 ' 7,700 7,700 

Caldwell 82 44,647 44,191 

Foe 66 106,667 106,667 

Sullivezt 88 66.922 65.922 

Totals 25T 457.0» 

FLB * Jfem Orient 

lusteee 4 7,696 7,110 

Frederick 16 47,476 47,476 

Oeodvifi 61 77,174 76,980 

Spun ~80 76.698 



FLB m St. Louie 



T7A 




frvssell e 4.800 *TT 

Totals l1S£ 812,746 212,021 



Rogere 2 2,000 2,000 

fiugh Smith 17 66.620 88.276 

Total! 19 88,620 58,278 



Gavannah 2 6,080 6,080 

demos 2 8,000 6,000 

Nugeat 1 2,700 2,700 

B. C. Smith 1 8, 500 3.500 

Totals T la; 666 16.080 

«RAHD TOTALS 606 #987.665 , #954.117 

exhibit D-a . . <r: ^. 3- ~' 



labia II * Showing foo acquisition of 149 traoti by condemnation 

rosulting in jury vordicts - By Appraisal Agonoios 



Appraiser! 



So* of 
Tracts 



Appraisod 
at 



Latest 
Appraisal 



Ohio fcivor Division 



Arootrt 
Dunbar 
So rr Is 

TOTAL 
TLB m Louisville 

4« T .Alexander 
W« Alexander 
Baker 
Caldwell 

JPoo 

Sullivan 
TOTAL 

FLB * Bow Orleans 

Eustace 

Frederick 

Goodwin 



Yvrdiots |fc Inereas* om 
Appra.ii*! Kaap* 
pralial 



11 
16 
8 

sir 



# 48,166 
66.620 
100 
#1*6.286 



I 62,166 
98, 686 
100 

♦llHOT 



64,440.03 
116,912.46 
800.00 
181,662.49 



14.8 80.2 



18 
6 

19 
6 

n 

8 



$ 79,806 
81,781 
101,187 
87,068 

88,678 
66.671 

8540,670 



I 86,746 
, 84,881 
118,888 
89,688 

88,830 
60.100 
^878 # 065 



# 



116,890.88 
86,160.00 

118, 760,81 
16,429.10 
68,742.00 
81.716.16 

467,677.99 



9 7 »S 28.4 



8 
4 
82 



8 10,960 
18,900 
76,748 
98.788 

$2 QQf B2 1 



# 18,996 
16,492 
87,688 
106.688 

#286, 868 



# 



18.460.00 
20,510.00 
128,800.17 
146.866.88 



I 802.818.60 61.2 83.4 



FLB • St. Louis 




TOTAL 



7 
1 



• 14,688 

380 

# Si, 936 



I 89,882 $ 

860 
| 89,782 # 



61,086.00 
360.00 
61,4*6.00 47.2 



29.6 



TVA 



Cl«m»n« 

Sugant 
Halkar 

TOTAL 



1 

1 
1 

T 



$ 



2,170 
2,000 
1.200 
6,576 



2,180 
2,842 
1.860 



8,064.92 
2,600.00 
1.660.00 



$ 7,204,92 84.2 89.8 



GRAND TOTALS 



149 



#716,664 #802,001 #1,010,786.90 41.1 26.0 



EXHIBIT D-8 




Tabla III - Showing fae acquisition of 161 tracts by stipulations • 

By Appraisal AgiaciaE 



Appraliere 



of Appraisad 
Traots at 



Ohio KiTar Pivialoc 



FLB m Louiavilla 



f.T. Alaxandar 
W» Alaxa&dar 
Sakar 
Galdwsll 
Poo 

Sullivan 

TOTAL 

FLB - lay Qrlaana 

Frsdarisk 

Goodwin 
Spsnn 
T rut sail 

TOTAL 



IS 
2 
16 
10 
11 
6 



4 

IT 
IS 
5 
I? 



# 6,800 
88,802 
80,046 
1,056 

t 79,183 



Latast 

Appraisal 



Araatt 


21 


#136,401 


$224,900 




14 


49,218 


49,881 


Hunt 


1 


676 


678 


Harris 


t 


600 


600 


TOTAL 




$265,884 


#876, lOf 



f 88,986 # 41,648 

2,976 8,853 

44,418 6T.910 

12,664 27,680 

20, 780 24,866 

17.860 20,48 0 

•142,686 HfSjOT 



« 7,164 
40,878 
86,740 
10.802 

# 88,772 



Stlpula- J* Xnoraase ow 
tiona at Appraiaal Kaap- 
praisal 



#286, 868 ,00 
66,878.00 
1,000.00 
760.00 
$284,280.00 



I 48,860.26 
4,800.00 
67,140.00 
81,846.00 
87,480.00 
21.780.00 

8201,646,26 



# 9,700.00 
42,748.40 
48,896.00 
12.772.67 

#108,614.07 



26.S 6. 



41.4 14.9 



87.4 18,0 




H. Smith 
TVA 



8 



Ctmn&fth 


1 


Cltatns 


1 


£» C. Smith 


1 




1 


Baiter 


1 


TOTAL 


T 


OSAfiD TOTALS 


161 



I 1,800 
$ 8,800 
1,700 
2,000 
2.700 

# lOod* 



# 18,760 9 18,082 $ 20,010.00 46.6 10.8 



$ 2,216 
4,886 
2,266 
8,100 
2.471 

# 147871" 



I 2,600.00 
4,760.00 
2,660.00 
8,000.00) 
8.117.08 

# U.lWM 



82.6 10.7 



•481,866 1677, T47 #640,867.86 88. 1 10.9 



EXHIBIT 0-5 



« 



121 
M 
03 



i » 



Table IT - Showing i Mil it of 



of total tottlaa aboy apiyral«»d galigi - By appraisal ag^no!— 



Agency & Appraisal 



Stat* 



Ohio Rlrsr Division 



Bant 
Sorris 



Tom 



Totals 



Fodsral tggj 
Columbia 
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Table V m Showing appraisals and status of 58 tract* in Segment U 

ftasenante for 2>oeess Kaads 



How Acquired No # Tracts Appraised Option Deposit Final 
Valtt« JPrloe in Court Payment 

Options 82 $18,867 118,587 $13,887 

Condemnations 

Price Disagreement 1 ©36 f ggg ggg 

title defects 6 1.&40 1.840 1.840 



TOTALS 88 118,142 918,867 #2,476 #16,842 




TABLE VI 



APPRAISALS OF LEASED LANDS 
SEGMENTS K (in part) AND 0 



How Acquired 



Direct Leases 
Title Condemned 
Condemnations 



No. 



24 
2 
12 



Valuati one 
Value Rental 



$ 45,552 
5,000 
88.255 



$ 5,695 
700 
13 .960 



TOTAL 



38 



$138,807 



•20,355 




UAKiATTMI DISTiilCT EI, TORY 
BOOK I • OSil, 
VOJXm 10 - UliD ACQUISITION CE?l 

irmmu. "e" 

GI2APHS 

Graph of Progress In Foe Acquisition 

Graph of Progress in Lease Acquisition 

Graph of Progress la E&aeraent Acquisition 

Grajfc of Progress In Use Pern it Acquisition, Tennessee 
Valley Authority 



■ 



NO. OF 
TRACTS 
ACQUIRED 

800 



700 



600 



500 



400 



300 



200 



100 



FEE ACQUISITION GRAPH 




1 0 0 % 



— 90 



80 



-- 70 



■ — ■ 

60 



- m- 

— 50 



- 40 



- 30 



20 



10 



U 1 



• 9 



*5 



c o 

10 « 



••o 

e 



WAR DEPARTMENT 

OHIO RIVER DIVISION 

U. S.EN6I*~ -RS 
— ■ - 

CLINTON ENGINhcR WORKS 





i 

TO 



NO.OF 
TRACTS 



35 



30 



25 



20 



15 



10 



0- 



■ 



LEASE 
ACQUISITION GRAP 



* UJ 
UJ 

cn 





or < 

< 5 S 

3 OZ ° 

z m £ 

< HI < 

-> u. 



_ 




1 00 % 



90 



80 



70 



60 



50 



40 



30 



Note 

Represents date of distribution or * , 
Declaration of Taking filed. 




20 



I 0 



WAR DEPARTMENT 
OHIO RIVER DIVISION 
U. S. ENGINEERS 



CLINTON ENGINEER WORKS 

HARRIMAN , TENNESSEE 



4 



NO. OF 
TRACTS 



1 



35 , 



30 — 



EASEMENT 
ACQUISITION GRAP 




$ i £ ^ > ^ 

(D 5 t > z 

^-UJ < Q. < 



■ 



.1 0 0 % 



90 



80 



70 



60 



50 



40 



30 



20 



10 



Note i 

Represents date of deed or 
Declaration of Toking tiled. 



'S 



WAR DEPARTMENT 
OHIO RIVER DIVISION 
U. S. ENGINEERS 



CLINTON ENGINEER WORKS 

HARRIMAN, TENNESSEE 



<D 



T.V.A.USE 



PERMIT GR 



NO .OF 
TRACTS 

7 




> 10 o 

_J <fr cc 

5 0) < 



o 



^PH 



100% 



90 



80 
70 
60 
50 
40 
30 
20 

10 



NOTE : Only months in which action 
took place are shown. 

Represents date of use permit. 




WAR DEPARTMENT 
OHIO RIVER DIVISION 
U. 5. ENGINEERS 



CLINTON ENGINEER WORKS 

HARRIMAN, TENNESSEE 



t, 




oismici sis my 

■ 

voi» ao - usj hv&muvm cm 




X Cbroaolaeloel History 

2 List of Appraisers and Iheir Background 

8 List of SttgatUtoro esd Their S&ok&rou&S 

4 Qr^ttniMtlosi Chart 

&• 0r©*ni*fttioto flee Chart 

■ 

6 Sewpeper Clipping 2*keti from itaoxrille Jourml j 

&iaxville p Temnoaeas, 6 Decoder 19#8* *8d 
Cements oa Iteocmmvletions 

«• Ststcaesfc of Jkmy Gnay 

b* ^tat&oent of £• Priiebe&t 

Cm Stipulation Signed hjy Cioey Griffith 



Chronological List of Events in the Acquisition of Clinton Engineer 

Works , Harriman, Tennessee 



Date 



23 July 1942 



5 August 1942 



\ 

19 September 1942 



26 September 1942 

28 September 1942 

29 September 1942 



6 October 1942 



7 October 1942 



SO October 1942 



15 November 1942 



16 November 1942 



18 November 1942 



20 November 1942 



20 November 1942 



Approximately 20 
November 1942 

1 January 1943 to 
15 January 1945 



Event 

Telephone request from Col* John J* O'Brien, Chief, 
Real Estate Branch, Office, Chief of Engineers, Iso 
Mr • Iff* J* O'Eyrne, Real Estate Director, Ohio River 
Division, to prepare gross appraisal, s 

Mr. Orrin Thacker, of Office, Division Engineer, com- 
pleted gross appraisal covering 80,000 acres of land* s 

Letter from Office, Chief of Engineers, requested re- 
vision of acreage and gross appraisal* K 

Revised gross appraisal prepared* ^ 

Project Office opened in Herriman, Tennessee. ^ 

Real Estate directive for 56,200 acres of land issued* * 

Petition in condemnation for entire area filed* " 

Order of possession for entire area effective* ' 

First Declaration of Taking Assembly suhaitted to Chief 
of Engineers by Ohio River Division. k 

Owners in critical construction area requested to va- 
cate by 15 November 1942. 

Declarations of Taking Nos. 2, 3, 4, 5 a nd 6 subnitted_ 
to Chief of Engineers. ' 



Declarations of Taking Nos* 2, 3, 4; 5 and 6 filed. * 

Declaration of Taking No. 1 filed. ' 

Negotiations for stipulations were begun and first 
stipulations obtained. 

Knox vi lie Journal and Knoxville News Sentinel criticised 
appraisal prices. Land owners inenediately organized, y 

Final distribution made to land owners on twenty-eight 
tracts. Partial distribution made to land owner on one > 
tract* 
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Chronological List of Events in the Acquisition of Clinton Engineer Works, 

Earrim&n, Tennessee 



Date 



19 February 1943 



24 March 1945 



18 May 1943 
3 July 1943 



E vent 

Report made by George E. Farrell, Principal Agriculture 
Specialist, US Depariaaent of Agriculture, concerning 
management and appraisal practices, Kingston Demolition 
Range, Harriiuan, Tennessee. (See Appendix B -Z- c copy of 
report). S ****** 

Hearings before a jury of view on five tracts. 

First condemnation trial in Federal Court. ^ 

Acquisition of 70 acres of land for railroad spur author- 



26 July 1943 



11 August 1943 



12 August 1943 



25 September 1943 



7 October 1943 



6 December 1943 



7 February 1944 



1 March 1944 



18 March 1944 



21 March 1944 



Possession of land for railroad spur granted by Federal 
Court. r 

Investigation of land procedure by House Military Affairs 
Sub-Committee at Clinton,/ Tennessee. * 



continues investi- 



House Military Affairs Sub- 
gation at Kingston, Tennessee. ✓ 



Directive for 47.7 acres of land from Loueasy Collins 
for quarry site issued. ~* 

Mrs. Collins was paid for land by direct purchase. 

According to an article appearing in the Knoxville Journal 
on 6 December 1943, ten recommendations to the War Depart- 
ment were released by Representative Clifford Davis, Chair* 
man of th e House 4Hlitarv Af f air* Sub-Gamitfcee* ^ 




Directive for acquisition of approximately 62 acres by 
perpetual easement for an access road.*" 

Directive for acquisition of 17 acres in fpe simple for 
access road issued* 

Possession granted: by Federal Court of 17 acres in fee 
simple for access road. ^ 

m 

Possession for 62 acres for access road granted by Federal 
Court. ^ 



10 June 1944 



All acquisitions completed which enabled closing of Project 
Office. ^ 



28 August 1944 



Directive for acquiring 2800 acres issued. 
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Chronological List of Events in the Acquisition of Clinton Engineer Works, 
) Harriman, Tennessee 



Date 



Event 



1 September 1944 
20 September 1944 



15 November 1944 
23 February 1945 
1 March 1945 



Project Office opened in Harriznan, Tennessee* 



Petition in condemnation for fee simple acquisition 
filed* Order for possession of land effective immediately 
granted by Federal District Court. Order for possession of 
buildings was to be effective 15 November 1944* 



Negotiations for leases begun* 



Project Office closed* 



Petition in Condemnation amended to acquire a leasehold 
estate and Declaration of Taking for fourteen tracts in 
leasehold area filed* K 



30 April 1945 



Motion filed by Reese Martin Gallaher, owner of Tract No* 
K-1020 to set aside the order previously granted whereby 
the interest in land was changed frcm a fee estate to a 
term of years* ^ 



- - 
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LIST OF APPRAISERS WITH BRIEF BACKGROUND OF EACH 



1. Assigned from Federal Land Banks. 

a* Columbia, South Carolina: ' 

R. J* Wall, Mars Hill, N. C. Owns and operates own farm* Has 
been a land bank appraiser since March 17, 1927 • Performed work in North 
and South Carolina and northern Georgia. Performed work for the TVA in North 
Carolina and Tennessee* Mr. Wall was with the project for only a few days 
and only two of his appraisals were approved for negotiation, both of which 
were closed at the appraisals. 

b • Loui s vi lie, Kentucky i 

John T. Alexander* Native of middle Tennessee, owning and 
operating farms in that territory. Graduate of Cumberland University. 
Taught agriculture in Tennessee schools. Represented a large insurance 
company in disposing of farm real estate. Served as land bank appraiser 
since 1933* Made appraisals in middle and eastern Tennessee* 

Willis Alexander. Mr. Alexander is a native of central Kentucky. 
Owned and managed farms there for approximately thirty years. In the real 
estate and building business, connected with a large life insurance company 
in loaning on real estate and sale of acquired properties in Kentucky, Indiana 
and Tennessee. Has served as a land bank appraiser since September 1933, 
most of his assignments being in middle and eastern Tennessee. Served in 
responsible capacities for the bank and as reviewing appraiser for the War 
Department. 

i 

James M. Baker. Native of Central Kentucky. Has owned and 
managed farms there for many years. Has been employed by tobacco corpora- 
tions and Department of Agriculture as a tobacco grader. Appraisal experience 



W. G. Brown. Native of western Tennessee end has owned and 
managed farms there for a number of years. Graduate of the College of Agri- 
culture of the University of Tennessee. Served as County Agent for three 
years. Appointed land bank appraiser in 1935 with experience in Kentucky 
and Tennessee. Is well informed as to the farm real estate market in those 
states. Served with War Department on a number of military projects. 

H. C. Caldwell (deceased). Native of western Tennessee where 
he operated and managed farms for many years. Has served as chairman of the 
AAA in his community. Bnployed by the Resettlement Administration to option 
land for purchase throughout Tennessee. Served with the Production Credit 
Corporation three years and has served as appraiser on a number of military 
projects for ^e War Department. 
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R* E. Poe* Resident of Chattanooga, Tennessee* Purchased 
and sold real estate in that vicinity* Assigned to War Department on 
numerous projects in Tennessee and Kentucky* Is well informed on real estate 
conditions* 

0* A* Sullivan* Native of Wilson County Tennessee. Has 
managed and operated farms in Tennessee for many years* Employed by the 
Department of Agriculture as an appraiser of lands throughout the state* Has 
served in a number of military acquisitions by the War Department* 

c* New Orleans, Louisiana* 

■ 

H* T* Eustace* Native of Jackson County, Alabama* Owns* and 
operates farms and engaged in farm management* Experience in appraising for 
private banks, individuals and TVA« Served as land bank appraiser from 1933 
to 1935* Mr* Eustace made very few appraisals on the subject project and 
was released* 

m 

Cm W* Frederick* Native of Marion County, Alabama* Graduate 
of Alabama Polytechnic Institute* Served six years as County Agent* Has 
been a land bank appraiser for the past seven years* Is represented to be 
efficient and trustworthy* 

J* M. Goodwin* Native of Panola County, Mississippi* 
Graduate of Mississippi State College. Appointed land bank appraiser 
October 1941* 

M* S* Spann* Native of Dothan, Alabama* Graduate of 
Alabama Polytechnic Institute* Appointed land bank appraiser October 1933 
and has made a good record with the bank* Now in wholesale grocery business 
in his home town* 

E* W. Trussell* Native of Mississippi* Graduate of Mississippi 
State College where he subsequently taught* Has served as land bank appraiser 



for 




d* St* Louis, Missouri: 



J. B* Rogers. Native of Arkansas where he was cashier and 
manager of a bank* Served as land bank appraiser since 1933 making loans and 
selling farms* A very extensive appraisal experience and rated highly* 

Hugh Smith* Native of Arkansas* Has served as Collector and 
real estate salesman with the Federal Land Bank since 1930* Mr* Smith was 
used principally on assignment of appraisals while on the work in the Clinton 
Engineer Works* 

2* Ohio River Divisions 
■ * 

Ralph E. Arnett* Native of Indiana* Served as land bank appraiser 
with Federal Land Bank, St* Louis, and also as a county agent* Has been with 
the Ohio River Division for several years appraising in Ohio, Indiana, Kentucky 
and Tennessee* 

- 2 - 
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John Dunbar. Native of Kentucky* Owner and operator of farms. 
Served with the AAA* Made appraisals for the Department of Justice in con- 
nection with condemnations. Mr. Dunbar has shown good judgment of lands 
since coming with the Division in 1942* 

3. TVA Land Appraisers! 

George Washington Cavanah. Engaged in general farm work buying 
and handling tobacco. Head of the Real Estate Department for Kentucky- 
Tennessee Appraisal Division, TVA* Appraisal work for TVA in Kentucky, Tenn- 
essee and North Carolina. 

Robert B. Clemens. Experience in Real Estate sales and buy- 
ing, appraisals, farm work. Employed as land appraiser in 19S4 by TVA 
appraising in Tennessee and Forth Carolina. 

Henry McNutt Cox. Native of Tennessee. Served as county 
agricultural agent. Engaged in farming, mortgaged loans and city andlkrm 
appraisals. Employed by TVA in 1939 making appraisals in Tennessee and 
North Carolina. 

Leslie Nugent. Native of Kentucky. Experience in faming, 
selling lands, appraising for the Federal Land Bank of Louisville and for 
the FHA. Employed by TVA as a land appraiser in 1938 and subsequently 
appraised in Tennessee and North Carolina. Member of the TVA Appraisal 
Committee. 

L« Clyde Smith. Engaged in lumber business, farming, real 
estate salesman and appraiser. Employed by TVA in 1941 and appraised in 
Tennessee and North Carolina. Given Excellent ratings* 



H. C* Underwood. Native of Alabama. Previous experience in 

■ 

teaching andikrming. Rental agent, lumber inspector and mining. Employed 
as land buyer at Wilson Dam, Tennessee, in 1933 and had subsequent appraisal 




Albert 7. Walker. Previous experience as salesman, real 
estate, banking and appraisal work* Employed as land appraiser for TVA in 
1934. Made appraisals at Wilson Dam and other TVA projects in Tennessee and 
North Carolina. 



Timber tallymen and clerks % P. D. Atkins, W. T. Cloud, Edward 
J. Plautt, B. J. Freutel, J. C. Hargis, W. H. Mooney, Thomas J. Pflueger, 
Bruce Callender Rauhof, E. A* Trantham, E. M. Turner, H. M. Williams. The 
above listed men were engaged in cruising timber in accordance with TVA 
practices and reported valuations thereon to the appraisers. 

4. Timber cruisers, Ohio River Division: 

H. C. Hicks. Employed for supervising timber work and dis- 
charged for reasons. 

+ 

William E. Payton of Rockport, Indiana, reviewed timber cruising 
work. Is an employee of the Ohio River Division and has a splendid record. 
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5 # In addition to the men named above whose work was principally 
confined to the original acquisition, the following men performed appraisal 
for acquisition of access roads, railroad spurs and safety belts 

Claud S. Hart* Native of Georgia with appraisal experience for 
Federal Land Bank of Columbia and the Corps of Engineers* Transferred to 

the Ohio River Division* Appraisal experience in Kentucky and Tennessee* 

■ 

John E. Hunt* Served as land bank appraiser for the Federal Land 
Bank of Louisville for many years. Experience in appraisal work in Indiana* 
Wat Virginia, Kentucky, Ohio and Tennessee* 

J* C* Norris* Native of Tennessee* Eleven years experience in 
appraisal work for large insurance company* Employed by the Division for 
reviewing appraisal work in 1942* Was the Reviewing Appraiser for the 
Clinton Engineer Works effective the Spring of 1945* 

S. N. Yarnell* Employed on contract to make special reports on 
orchard properties* He is a well known horticulturist of Cleveland* Tennessee* 
Made only three appraisals as an expert to advise land appraisers* 



APPRAISERS USED ON REAPPRAISALS ONLY 

6* The following residents living near the project were engaged to 
reappraise all properties in condemnation which were likely to be tried in 
courts W. Frank Jones, R*F*D* #2, Harriman, Tennessee; J* S* Parten, Oliver 
Springs, Tennessee; John T* Staples, Rookwood, Tennessee* The qualifications 
of these men were principally that they were farmers, dealt more or less in 
real estate and were said to be acquainted with values in the neighborhood* 
These men are usually referred to as appraisers for the Department of Justice* 

7* In addition to the foregoing there were three men living in Knox- 

ville engaged in the real estate business who were employed to reappraise — 

school buildings, churches and some of the~larger properti efi~ invoIving~ove r 
flu, 000. They also made some reappraisals of similar properties: A* If* Hill, 
703 Market Street, Knoxville, Tennessee; J* P* MoMillin, 607 Market Street* 
Knoxville, Tennessee; Frank A* McSpadden, 615^ Market Street, Knoxville* 
Tennessee* 
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LIST OF NEGOTIATORS WITH BRIEF BACKGROUND OF EACH 



Guy F. Allen 

I 

Born 16 March 1906 at Ashland City, Tennessee. Completed Ashland 
City High School at Ashland City, Tennessee. Attended Vanderbilt University, 
Nashville, Tennessee, for two years. Land Acquisition official for State of 
Tennessee for five years. In timber business with father for several years. 
Clerk of Tennessee State Senate for three terms. Started working with War 
Department 13 Maroh 1942 as a Land Appraiser at Nashville, Tennessee. Worked 
only on leased area. Presently employed with Ohio River Division. Legal 
residence is Nashville, Tennessee. 



James W. Atwood 

Born 24 September 1382 at Elizabethtown, Kentucky. Farmer and 
wholesale gas distributor before working with War Department. Funeral 
director for many years, being associated with son-in-law in firm of 
Dixon & Atwood, Elizabethtown, Kentucky. Started to work with War Depart- 
ment 9 January 1942 as an Assistant Land Appraiser j resigned 11 January 
1943. 



Henry R. Boswell 

Born 26 January 1913 at Onega, Alabama. Attended college for three 
years. Baployed as salesman for Cudahy Packing Company -before employment 
by the War Department. Enployed as negotiator 26 September 1942. Transferred 
to South Atlantic Division 23 May 1945. Residence, Montgomery, Alabama. 



_______ — _ — ^_ 

Born 1 October 1901 at Edinburgh Indiana* Grocery clerk, Edinburg, 
1917 - 1926. Route manager for Bartlett Tea and Coffee Company, Indianapolis, 
Indiana, 1926 - 1929. Dairy business (owner), Edinburg, 1929 - 1941. Em- 
ployed by War Department as Assistant Land Appraiser on 17 December 1941* 
Worked only on leased area. Presently employed with Ohio River Division. 
Legal residence is Edinburg, Indiana. 



Wilbur 0. Clodfelter 

Born near Greencastle, Indiana, 27 September 1888. Graduated from 
high school and attended Brown's Business College, Terre Haute, Indiana* 
Bookkeeper and salesman in retail establishment until 1911. Farmer, 1912- 
1914. Owned and operated retail hardware and implement business, 1914-1924. 
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Treasurer of Putnam County, Indiana, 1924 - 1928. Employed by Federal 
Land Bank of Louisville from 1 January 1929 to the present time* (Super* 
visor of collections of interest installments, farm leasing, building re- 
pairs and farm sales; also appraisals of farm sale values*) Loaned to 
Office, Division Engineer, Ohio River Division, December, 1941* Assistant 
Projeot Manager, Wabash River Ordnance Works; Project Manager, Vigo Ordnance 
Works, Terre Haute Ordnance Depot, Camp Breokinridge, Sturgis Airport, 
Rantoul Airfield, Holston Ordnance Works, Mosquito Creek Dam and Reservoir, 
and Clinton Engineer Works, Worked only on leased area as Project Manager, 
Legal residence is Crawfordsville, Indiana* 

George G* Corley 

Born 4 August 1909 at Liberty, Tennessee* Attended TJ* S* Military 
Academy, West Point, N. 7., 1929 - 1931* Attended school at Middle 
Tennessee State Teacher's College, Murfreesboro, Tennessee* Taught school 
before working with the War Department* Started work with the War Depart- 
ment 20 April 1942 as a Junior Land Appraiser. Employment with War Depart- , 
ment terminated 6 March 1943* Legal residence, Liberty, Tennessee* 

■ 

Qdie Davis 

Born 6 January 1874* Promoted Fluor-spar Mines and engaged in real 
estate business in Hopkinsville, Kentucky, prior to his employment with 
the War Department* Operated an oil and distributing company in Hopkins- 
ville for several years* Began working for War Department 16 April 1942, 
continuing until October, 1943* Legal residence is Hopkinsville, Kentucky* 

Lewis B> Herrington 

Born 8 April 1880 at Albany, Georgia* Attended Boys High School, 
Atlanta, Ga., 1893_=~1897; Centre College, Danville, Kentucky, 1898 

law at Richmond, Kentucky, 1905 - 1917* President of Kentucky Utilities, 
1917 - 1953* Practiced law during all of these periods and also up to time 
of employment by War Department* Started work with War Department 19 January 
1942* Now living at Madisonville, Kentucky, on extended leave for one year 
from 30 April 1945* 



Roscoe C* Linville 

Born 17 September 1944 at Richmond, Kentucky* Engaged in real estate 
business in central Kentucky, where he specialised in the sale of farm 
property* Started to work about 1 April 1942 as Assistant Land Appraiser* 
Employment with War Department terminated 18 March 1943* 
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Fred Morgan 

n 

Born 17* October 1909 at Brandenburg, Kentucky* Attended Meade County- 
High School, Brandenburg, Kentucky, September, 1922 - 1927; Bryant Stratton 
Business School, 1928 - 1929 j Jefferson School of Law, Louisville, Kentucky, 
1929 - 1931. Practiced law at Brandenburg, 1932 - i942. Was abstractor 
and attorney for Federal Land Bank. Began work 13 January 1942 as Assistant 
Attorney, Ft. Knox, Kentucky; Project Manager at Nichols General Hospital, 
Louisville, Kentucky, and Jefferson Proving Grounds, Madison, Indiana, before 
becoming Project Manager at Harriman, Tennessee* Started work at Clinton 
Engineer Works, Harriman, Tennessee, 28 September 1942 as Project Manager. 
At present in U* S. Army in Alaska. Legal address is Brandenburg, Kentucky. 



Barney Morris 

Born at Salem, Indiana, on 29 December 1889. Attended Pekin Indiana 
High School* Born on a farm and followed farming interests until 1908. 
Salesman for W. A. Flint Company, 1910 - 1913; W. J. Heinz Company, 1913 - 
1915; U. S. Rubber Company, 1915 - 1917; Feltaan Grume (Shoe Company), 
Chicago, 111., 1917 - 1937. Started working with War Department 13 April 
1942. Presently employed with Ohio River Division. Legal residence is 
Miami, Florida* Also considers Covington, Kentucky, his heme. 



James 0. Patrick 

Approximately 55 years old. Works with Farm Security Administration 
before employment by War Department. Began working on Camp Campbell Project, 
Clarksville, Tennessee. Started work about 19 January 1942. Now working 
with District Engineer, Nashville, Tennessee. Present address is 2501 
Turner, Nashville, Tennessee. 



Logan Patterson 



~ Born in 1895~at~Elkins,~Tepnessee. Attended~and graduatecTat Massey 
School for Boys. Engaged in farming and cotton ginning in early life. 
Served as Trustee of Giles County in State of Tennessee. Associated in re- 
tail sales of automobiles. Sales Manager of Tennessee Branch of The Electro- 
lux Corporation. Employed by War Department 15 May 1942 as Assistant Land 
Appraiser. Worked only on leased area. Resigned 1 February 1945. Besides 
at Nashville, Tennessee. 



William F. Piers 

. — 

■ 

Born in Borden, Indiana, on 7 April 1897. Attended Borden High School. 
Graduated from Vincennes, Indiana Normal School. Attended Indiana Univer- 
sity Law School, Blocmington, Indiana, and completed LLB Degree at Butler 
Law School, Indianapolis, Indiana. Taught in common schools of Indiana for 
three years. Worked with Fellman-Burme Shoe Company, Chicago, 111., 1918 - 
1942. Served as a store manager of the above mentioned concern, 1919 - 1942. 
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Started work with War Department on 24 February 1942. Project Manager of 
Scioto Ordnance Works, Marion, Ohio, and at Mercer, Pennsylvania, Shenango 
Replacement Center, now known as Camp Reynolds* Served as Chief Negotiator, 
Clinton Engineer Works, after 15 February 1943. Transferred from War De- 
partment to Veterans Administration, Indianapolis, Indiana, 9 February 1944, 
and is now Adjudication Officer there. Present address is Brookville Road, 
Indianapolis, Indiana* 

Will T« Pritchett " 

i 

Approximately 47 yeas old. Reared in Tennessee. Graduate of University 
of Tennessee. County Agent of Marshall County, Tennessee, before employment 
by War Department. Started working with War Department about 19 January 
1942. Employment with War Department terminated 16 March 1943. Now working 
for State of Tennessee Selective Service Board checking on farm deferments. 
Legal address is Nashville, Tennessee. 

George B. Sebastian 

Born 8 November 1887 at Chicago, Illinois. Damage Clerk and Claim 
Investigator for Illinois Central Railroad, 1905 - 1912. Salesman, R. J. 
Reynolds Tobacco Co., 1912 - 1914. Veteran of World War I. Adams Express 
Company, Claim Adjuster, 1919 - 1922. Salesman and collector for .American 
Tea and Coffee Canpany, 1922 - 1957. Salesman, 1937 - 1942. Began working 
with War Department 12 October 1942. Presently employed by Ohio River Div- 
ision. Legal residence is Nashville, Tennessee. 



Luther Louis Shadoin 

■ 

- 

Born 19 October 1882 at Tateville, Kentucky. Educated at Berea 

College Normal School -*nd Berea Academy, Berea, Kentucky, 1903 - 1907. — 

At tended Berea -College 1907 - 1 9 0 9 . — Taught at Berea l^tt^gg-f or-two yeare^ — 
Xocal agent, Massachusetts Mutual Life Insurance Company, Richmond, Kentucky. 
Dealer and broker in mineral lands, 1916 - 1930, at Winchester and Lexington, 
Kentucky. Worked for U. S. Department of Agriculture, 1954 - 1937," *s Field 
Supervisor and Acting Project Manager. Publicity Director for Tobacco Board 
of Trade, 1937 - 1940. In the year 1941 he was in Louisville as Purchasing 
Agent for Housing Project at Camp Taylor, Whittenburg Construction Company. 
Started working with War Department 22 January 1942 at Clarksville, Tennessee. 
Presently employed with Ohio River Division. Legal residence ie Louisville, 
Kentucky. 

John S. Shirkie - 

Born in Indiana, 4 May 1879. Coal operator and mine owner, 1900 - 1936. 
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Terre Haute Wood Preserving Company, Terre Haute, Indiana, supervisor. 
Started working with War Department 1 January 1942 as Assistant Land 
Appraiser. Worked only on leased area. Presently employed with Ohio River 
Division. Legal residence is Vermillion Grove, Illinois. 



S. Franklin Young / 

Born 21 July 1909 in Nashville, Tennessee. Attended Vanderbilt 
University and has BS degree. Transferred from Nashville District to Ohio 
River Division 25 March 1942. Employment with War Department terminated 
17 February 1943. How employed as investigator for OFA* Present address 
is 1700 Villa Place, Nashville, Tennessee. 
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TV A - TENNESEE VALLEY AUTHORITY PERSONNEL 

FLB- FEDERAL LAND BANK PERSONNEL 
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Morgan, Fred 

Johnson, Ahner 

Tipton, Alport 

Yarner, Oliver E. 
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LEGAL UNIT 
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Farmer, Lenard H. 

Gil liana, James H. 

Gamblln, Jesse 

Hausley, Robert 

Henniger, £ugene £. 

Herd, Lloyd 

Heyl, Lawrence £. 
Hunt, Aubrey J. 
Moore, iiugene R, 
Myers, Vood J. 
Wesbltt. Norman f. 
Faclcard, Harlow M. 
Power, Allen B. , Jr. 
Pratt, flobert W. , Jr, 
Roy, Wllburn 0. 
Relnlgor, Louis G. 
Rise, 5aa E. 
Ruth, John V. 
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at^-unk, Theodore G. 
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ford, James G. , Jr. 
Hlcko, Harvey J. 
Joyce, Harry J, 
Knapp, Dennla 
Marshall, John Jr. 
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Tipton, Albert C. 
Ware, ffm. 0. 
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A two ad, James W. 
Solen, Callle E. 
Boswall, Henry R. 
Corlev, George G. 
Davla, Odle 
Llnvllle, Roacoe C. 
MaeCraicen, R. R. 
Miller, Fanl T. 
Morris, "Barney C. 
Patr*2> f James A. 
Plera, William 7. 
Fritchett, Will T. 
Roae, Clarence 
Sebastlon, George B. 
Shadoln, Luther L. 
Young, S. Frsnklln 
Dunbar, John 
Patterson, Lopm 
Allen.Ouy F. 
Calvert, Staeraon T. 
ahtrkie, John S. 
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wood, Jamea ff« 
Len, Callle E. 
s*ell, Henry R. 
"lev, George G. 
/la, Odla 
ivllle, Hoacoe C» 
:Craken, H. R. 
Ller, F*i! T. 
rrla, T>rney C. 
tr'2>, Jamea A. 
ira, VI 11 lam P. 

tchett, Vlll T. 
ie, Clarence 
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Arnett, Ralr>h E. 
Dunbar, John 
Hart, Claude S. 
Hunt, John E. 
Illnick, Bergle H. 
Norria, Jamea C- 
Payton, William 
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TTA - Atkins, F. D. 

Biahon, John A. 
Bvrd, Zeica I, 
Cava rah; 0« W« 
Clerrens, Robert B* 
Cloud, W. T* 
Cot, Henrv McNutt 
Svana, A. A. 
Flautt. Ed»«>rd J. 
Preutal, B. J. 
Rargta, J. C. 
Uaonev, V. H. 
Vtige-nt, Leslie 
Pflueger, T. J, 
Rauhof, C. Bruce 
Saith, j&meraon £. 
Smith, L. Clyde 
■ -Tjrantithann, I. A. 
Turner, E. M. 
Underwood, H. -C. 
ffalkar, Albert 
TJUltamSj H. M. 



TLB - Alexander, J6bm<T. 
Alexander, Willla 
Baker, Jamei U. 1 
Bro»B, W. G. 
Caldwell, H. C. 
Suataea, H. T. 
Frederick, C. W 1 . 
Goid«?n, J. I!. 
Poe. R. 2. 
Rogers, J. B. 
Smith, tTugh 
Spans, M. S. 
Sullivan, G. A. 
Trueaell, £. V. 
Vail, R. J. 

Contract - S. 5. Varnil 



Banner, Laura V. 
Bryan, Eatelle B, 
Clough, S. C. 
Crooka, Robert 
Devine, Harel Z 
^Jvana, Lucille 
Gaddle, Loula L. 
Greahara, Charlton 
.Hall, Martha 3. 
Hatfield, Mollle H. 
Haughton, Sdnln B. 
Hl^kmAn, Lola G. 
Irby, V. W. 
Johnson, Bertha J. 
Leach, Thelrna 
Mcllroy, Herahall A. 
UcEee, Beasle 
Preston, Uary 
Riggs, George T. 
Stanley £. Catherine 
Williamson, Anita N. 
Wltten, Paul 



6 

? 

7 
7 
2 

?* 
7 
2 
16 

«i 

u 

12 
2 
12 

2 
7 

3t 
12 



GrkUU F- 



£*h> b t ir 



ORGANIZATION FLOW CHART 



LAND ACQUISITION 



CLINTON ENGINEER WORKS 



SECRETARY OF WAR 
(Approvals ) 




CHIEF OF ENGI KEERS 
(Recommendations ft 
Directives) 




MA NEAT TAN DISTRICT 
CLINTON EI?! INEER WORKSj 
(Requests ) 



DIVISION ENGINEER 
OHIO RIVER DIVISION 
(General Acquisition 
ft Reviews) 




LAND ACQUISITION 
PROJECT OFFICE 
HARRIMAN, TENN. 
(Direct Acquisitions) 



DEPT. OF JUSTICE 
(Condemnations) 

i 



S. DISTRICT 

EAST TENH. 
(Trials & Awards) 



Exhibit F-i;-a 



THE KNOXVTLLE JOURNAL 
Knoxvi lie, Tenne s see 
December 6, 1943 




Report Asks V. S. 'Adjust' 
Prices For Clinton Lands 

The War Department has been called on to make "proper adjust — 
ment" on land settlements on the Clinton Engineer Works area, it ' 
was announced last night. 

Ten recommendations to the department with references to settle- 
ments made by "coercion" and "threat" were released by Rep. Clifford 
Davis, chairman of the House Military Affairs sub-committee which 
probed the settlements last August. 

Cpmpensation to landowners who suffered crop losses was 

-^recommended; practice rather 
thrfn "theory" on observance of j 
the 'Fifth Amendment of the Con- 1 
stitution was recommended; and 
nullification of settlements made 
by "coercion, duress, threats of i 
payment delayed" and other 
strongly worded detailed recom- 
mendations were included. 



! 



"Now that the spotlight has 
been turned on the War Depart- 
ment's mistreatment of our peo- 
ple, I feel that the department 1 
will and should make speedy and 
fair settlement . . ." Rep. John 
Jennings Jr., who called for the 
probe, said on hearing the sub- 
committee's report. 

Result of Hearings 

The committee's report, which 
Jenning's said had been delayed 
by "heavy duties of the Military 
Committee," is the result of 
J hearings held at Clinton and 
Kingston last August upon Jen- 
nings' request. Land condemna- 
tion settlements made by the War 
Department involving the 56,000 
acres occupied by CEW in Roane 
and Anderson Counties drew a 
barrage of denunciations by con- 
gressmen probers, Davis and Rep. 
Dewey Short," Republican from 
Missouri, and Rep. John Spark- 
man, Democrat of Alabama, at the 
time. 

Prices paid more than 1000 
farmer landowners in the area 
left them in a "desperate plight" 
due to undervaluation, delayed 
payments of money and eviction 
from their homes, according to 
Jennings. OOier charges aired at 
the hearings? were that the War 
Department and Land Bank agents 
conducted their appraisals in an 
unauthorized manner, failing to 
discuss the values with landown- 
ers. 

Recommend Reviews 

First recommendation of the 
sub-committee was: 

"That. the War Department re- 
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view all cases of landowners who 
accepted the appraisal offered and 
determine those instances where, 
if the landowner was persuaded, 
against his better judgment, by 
coercion, threat, or promises, for 
whatever reason or reasons, to ac- 
cept less than the true value of 
his property and that proper ad- 
justment be made in all such 
cases." 

Compensation for crop losses 
suffered was recommended in the 
second point. "That the landown- 
ers who suffered losses on stand- 
ing crops due to lack of oppor- 
tunity to harvest or inability to 
locate adequate storage facilities 
on other properties, or for any 
other reasons not attributable to 
the land owner, be properly com- 
pensated for said losses." 

Relief Im Foreseen 

Jennings yesterday foresaw re- 
lief for the farmers in the com- 
mittee's report "This action of 
the committee from the House 
Military Affairs Committee will 
be deeply appreciated by the farm- 
ers and land owners of the 56,000- 
acre area in Anderson and Roane 
Counties, Tennessee. These fine 
citizens were forced to give up 
their homes and farms at ruinous 
losses to virtually all of them. 
And I believe this action on the 
part of the committee will bring 
relief to the farmers affected." 

Complete text of the last eight 
points of the recommendations to 
the War Department follow: 

"3. That in all future land-ac- 
quisition proceedings the War De- 
partment premise its policy and 
conduct not only in theory but 
practice as well as on the Consti- 
tutional rights of the landowners 
as guaranteed in Amendment 5: 
'Private property shall not be 
taken for public use without just 
compensation." 

"4. That henceforth, In making 
appraisals of land about to be 
condemned under the War Act, 
more time be devoted to a care- 
ful study of every factor involved, 
particularly with all comparable 
values of properties in the vicin- 
age, or within a reasonable dis- 
tance thereof. 

"5. That in future condemna- 
tion proceedings the War Depart- 
ment in determining the price to 
be paid to the landowner, give 
consideration to all factors retet- 

■ 

ing to relocation on comparable 
properties so that landowners are 
not forced to abandon normal oc 
cupations as a result of the gov- 
ernment's acquisition of their prop- 
erties. 



"6. That in all future land-ac- 
quisition proceedings only apprais- 
ers thoroughly familiar with land 
values and economic conditions in 
the particular area where prop- 
erty is to be acquired be permitted 
to appraise lands or review ap- 
praisals. 

"7. That no person be employed 
for the purpose of appraising or 
negotiating who cannot be de- 
pended upon to treat property I 
owners with consideration and 
courtesy, and justice. 

"8. That any proved instance of 
coercion, duress, threats or pay- 
ment delayed, protracted litiga- 
tion, reduced awards, or other un- 
fair pressures brought to bear on 
a person or persons, possession 
of whose property by the govern- 
ment is under consideration, shall 
nullify the transaction and call 
for the immediate discharge of i 
the government agent found' 
guilty. 

"9. That in order to avoid the i 
inequities that have resulted from \ 
the condemnation of these lands 
for the Clinton Engineering Works 
and other projects which have 
been brought to the attention of 
the Committee, it is recommended 
that the War Department careful- 
ly review the rules and regula- 
tions set forth in its own Real 
Estate Manual with a view to 
making necessary alterations so 
that such rules and regulations ! 
shall conform to such unusual 
conditions as existed in this and 
other instances, and that, there- 
after, officials nncl employes of | 
the department be required to ! 
conduct land-acquisition proceed- 
ings in strict accordance with said 
rules and regulations. 

"10. That in future land-acqui- 
sition proceedings, no promises or 
assurances of any sort be made 
to the landowners by representa- 
tives of the government, unless 
such promises or assurances be 
made in writing, signed by a duly 
authorized official, and filed as a 
matter of official record." 
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COMMENTS 

ON RECOMMENDATIONS OF HOUSE MILITARY AFFAIRS SUB -COMMIT TEE AS 

FRUITED IN THE KNCOCVILLE JOURNAL ON 

6 December 1945 



The Office of the House Military Affairs Committee states that 
no report "was issued; however* according to an article appearing in the 
Khoxville Journal on 6 December 1943, ten recommendations to the War De- 
partment were released by Representative Clifford Davis, Chairman of the 
House Military Affairs Subcommittee* The recommendations printed in the 
article in the Knoxville Journal and the comments on each recommendation 
are as follows t 



RECOMMENDATION #1 - That the War Department review all cases of 
landowners who accepted the appraisal offered and determine those instances 
where, if the landowner was persuaded, against his better judgment, by co- 
ercion, threat, or promises, for whatever reason or reasons, to accept less 
than the true value of his property and that proper adjustment be made in 
all such easas^ 



Comment - This recommendation is impracticable » Landowners who 
signed stipulations and vuho received compensation on the stipulations 
would have to be contacted. Many landowners, for * their own selfish means* 
would wrongfully claim that they had been coerced into executing the 
stipulation. The War Department would be at the mercy of the landowners* 

All awards based upon stipulations were made by order of 

U* S. District Court as provided by the Constitution and Statutes of the 

■ 

United States. If there had been fraud in any case, the landowner could 
have brought this to the attention of the court and the order could have 



1 - 



been set aside • No landov/ner endeavored to have the oourt award based 
upon the stipulation set aside* In the only case of coercion, which was 
discovered, the stipulation was returned to the landowner by the Project 
Manager; there was no attempt by the Government to rely upon the stipu- 
lation; and the case was tried before a jury. The amount of deposit was 
$7,600; the jury verdict was $9,500* The services of the employee in- 
volved were terminated on 16 March 1943* 

On 11 August 1943, Dicey Griffith, a very old colored 

h 

woman, testified in the hearing before the House Military Affairs Sub- 
committee that the Government's representative signed her name to the 
stipulation in her presence, but against her will* The signatures on the 
stipulations do not appear to have been written by Mr. ULnville or Mr. 
Boswell, the negotiators who signed as witnesses. It is believed that 
the testimony of Dicey Griffith was untrue. A photostatic copy of the 
stipulation is inclosed in Appendix P-5-c. 

In the investigation by the Sub-Committee of the Military 
Affairs Committee of the House of Representatives, the two negotiators 
whgn rere called as witn esse s testified that tney had c omplied with th e 
instructions of the Ohio River Division and the Office, Chief of Engineers 
and that no coercive methods had been used* On 12 August 1943, Mr. George 
Sebastian, one of the negotiators, was called as a witness and questioned 
about the procedure in negotiating the stipulation. IBiile Mr* Sebastian 
was on the stand, Chairman Davis asked if any landowner in the audience 
had been mistreated or defrauded by Mr. Sebastian. Mrs. Frances Leath 
Copeland volunteered that Mr. Sebastian told her that if she didn>t sign 
the stipulation, it would take ten or twelve years to obtain payment for 
herproperty and she stated that Mr. B. R. Boswell had also talked to her 



about her tract* VjLfter a discussion between Mr* Sebastian and Mrs* Cope- 
land, the entire testimony was stricken from the record by the Sub-Conmittee 
Mr. Odie Davis, negotiator* was next called and testified about his conduct 
^ at this project* "^Chairman Davis again asked the audience whether Mr# Davis 
had mistreated or defrauded anyone present* No landowner responded and 
Representative Sparkman congratulated Mr* Davis on his work at the Hunts- 
ville Area Arsenal* ^ 

One of the Congressman remarked that the two negotiators 
used as witnesses were undoubtedly the best and that the Committee ought 
to have the other negotiators as witnesses who did not conduct themselves 
as they should have done* * 

The only instance of coercion had previously been dis- 
covered by the Project Manager and remedied by the Division Engineer* The 
two negotiators who testified were the negotiators who had been retained 
at the project as contaot men to aid the Broject Manager, as negotiations 
had ceased* ^They were not "picked witnesses' 1 * 

RECCWMENDATION #2 - That the landowners who suffered losses on 



standing crops due to lack o f opportunity +o ^nrvewt or iTiftbility to To- 



cate adequate storage facilities on other properties, or for any other 
reasons not attributable to the landowner, be properly compensated for 
said losses. ^ 

r-. Comment - In making appraisals in this project, as in all others* 

due consideration was given to all growing crops, which were valued on 
the basis of prices when crops are delivered on the market less the. cost 
of bringing to market* Harvested crops, such as tobacco, are regarded 
as personal property and are not compensable in acquisition of real estate 
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Losses of crops in storage for reasons not attributable to the landowner 
can be recovered by filing olaims and showing Government responsibility 
for loss* 

RECOMMEKDAT ION #3 - That in all future land acquisition proceedings, 

e 

the War Department premise its policy and conduct, not only in theory but 
practice as well, on the Constitutional rights of the landowners as guaran- 
teed in Amendment "Private property shall not be taken for public use 
without just compensation. n 

Cosraent - As disoussed in Section 3-2., b., (2) of this report, 
appraisers are instructed to observe the principles of Amendment V, and 
any appraiser not conforming to such instructions is not continued in 
appraisal work* Just compensation as defined by the courts is regarded 
as the price which the willing seller who is not under necessity to sell, 
can obtain for his property from a willing buyer not under the necessity 
of buying* Sales of comparable property in the area being appraised are 
regarded as the best evidence of the fair market value. Where the property 



cons&s of churches* schools, and fraternal lodges, which are ordinarily not 



—bought and sold on the market, the appraisal is made on the basis of the re- 
production of such property at the time of taking less an estimated amount 
of depreciation on the structures since their erection* 

REC01MENDAT ION #4 - That henceforth, in making appraisals of land 

i 

about to be condemned under the War Act, more time be devoted to a careful 
study of every factor involved, particularly with all comparable values of 
properties in the vicinage or within a reasonable distance thereof* 

Comment - The practice of the War Department is to make full investi- 



gations of the factors af footing land values in the area to be appraised as 



explained in Section 3-2«, b., (2) of this report. Investigations -were 

■ 

— - 

made of the sales of properties in the subject project as well as in the 
immediate vioinity* The time devoted to such a study was limited by war 
demands. Data on such sales are given in Tables VII - VIII (See Appendix 
D-2). Appraisal policy in this regard is to take all the time necessary 
to determine the fair market value of property* Where a property is re- 
quired in a construction area due to demands for immediate construction 
the buildings and land are investigated and records made thereof, but 
final release of values is deferred pending full investigations* 

RECOMMENDATION #5 - That in future condemnation proceedings the 

- 

War Department, in determining the price to be paid to the landowner* 
give consideration to all factors relating to relocation on comparable 
properties so that landowners are not forced to abandon normal occupations 
as a result of the Government's acquisition of their properties* 

Camnent - In the decisions of Bothwell vs. United States, 254 TT* S. 
231; Mitchell vs. United States* 267 W. S» Ml; Mullen Benevolent Corp* 
vs. United States, 290 U. S« 39; the Court held that compensation for fee 

simple title does not include future loss or profits, ^th^^sscpeirawof 

_ ~ . - — - — . — - - 

- 

moving removable fixtures and personal property from the premises, the 
loss of good-will which inheres in the looation of the land, or other like 
consequential losses which would ensue in the sale of the property to some- 
one other than the sovereign. This rule is cited and recognized in the 
case of United States vs. General Motors Company, decided in the United 

■ 

States Supreme Court on 8 January 1945 which involved a leasehold interest 
rather than an acquisition of a fee simple interest. Therefore, in order 
to oarry out the recommendation of the investigating Sub-Committee, an 



Act of Congress is necessary. 

RECOMMEHDATION #6 - That in all future land acquisition proceedings 
only appraisers thoroughly familiar with land values and economic conditions 
in the particular area where property is to be acquired be permitted to 
appraise lands or review appraisals* 

Comment - The selection of appraisers from the neighborhood of the 
property to be acquired is theorectically sound. Difficulties, however, 
have been experienced in finding men with the training and experience 
necessary to make thorough investigations of facts, to analyze and correlate 
those facts and to arrive at a conclusion as to valuations unless they have 
been trained in such work* Ifhen called on for such work, inexperienced 
appraisers are likely to give off-hand opinions and to be influenced by 

- 

what they -have understood to be the case rather than by the facts* Further- 
more, such men are subject to the influence of acquaintances or ze latives 

■ 

and in many cases, are not impartial and independent in their approach to 
valuations* It often happens, too, that the honest, upright man does not 
want to do such work because of his friendly relations with his neighbors* 
— In v lqw~pf^bhege factors, it has been found mat the better procedure is to 
take trained men who have a knowledge of the area or similar country, who 
have broad experience and are impartial in their attitude toward owners in 
the neighborhood* It is also the practice to interview various peopb ac~ 
quaint ed with land values such as real estate brokers and bankers and to 
be guided by the opinions of such peopb where confidence can be put in the 
integrity and soundness of their judgment* It is just as important to 
keep the appraisers free of the pressure and prejudices of the Government 
as it is to keep them free of the same pressure from the landowner* It is 
possible to obtain appraisers from outside of an area who can determine the 



land values as well and as justly as the valuator who is living in the 
area, provided he has been thoroughly trained in appraisal praotioes. 
Statistical data from a number of projects bear out the fact that the 
average price paid for property by the Government exceeds by a material 
percentage the average price of private sales. 

RECOMMENDATION #7 - That no -person be employed for the purpose of 
appraising or negotiating who cannot be depended upon to treat property 
owners with consideration and courtesy, and justice* 

Comment - It is always the intention to have as appraisers and 
negotiators, persons who can be thoroughly depended upon to treat owners 
with consideration, courtesy and justice. Where instances occur contrary 
to this policy, the guilty persons are released from work. It may happen, 
however, that there is a difference of opinion as between some landowners 

and the Government employee as to what constitutes courtesy, which should 

- 

be something extended by both parties. There have been instances where 
discourtesies shown by owners could be resented with entire justification. 
Nevertheless, appraisers and negotiators are cautioned to conduct themselves 



in such ft mnrmftr that th e y ca n not justly be c r: 



RECOMMENDATION #8 - That any proved instance of coercion, duress, 
threats or payment delayed, protracted litigation, reduced awards, or 
other unfair pressures brought to bear on a person or persons, possession 
of -whose property by the Government is under consideration, shall nullify 
the transaction and oall for the immediate discharge of the Government 
agent found guilty. 

Comment - There is no evidence of any proved instance of threat or 
delaying of payment or protracting litigation. The charge of protracting 



litigation was made against Mr. McKenzie, Special Attorney, for the De- 
partment of Justice, Dayton, Tennessee* Mr* McKenzie at all times was 
extremely considerate of the rights of property owners and cooperated 
fully in securing partial as well as final distribution of funds deposited 
in court on declarations of talcing without any regard to the fact that there 
would be a controversy as to prioe* Mr* McKenzie at all times, fairly, 
capably, and courageously represented the Government in the extremely diffi- 
cult litigation in connection with Clinton Engineer Works* 

RECOMMENDATION #9 - That in order to avoid the inequities that have 
resulted from the condemnation of these lands for the Clinton Engineering 
Works and other projects which have been brought to the attention of the 
Committee, it is recommended that the War Department carefully review the 
rules and regulations set forth in its own Real Estate Manual with a view 
to making necessary alterations so that such rules and regulations shall 
conform to such unusual conditions as existed in this and other instances, 
and that, thereafter, officials and employees of the Department be required 
to conduct land acquisition proceedings in strict accordance with said 
rul es and r e gulation s, 

Comnent - The procedure for land acquisition contained in the Real 
Estate Manual is the result of long, careful study and experience, and is 
designed to impartially protect the interests of both the landowner and 
the Government* It does amply protect the landowners under unusual oon- 
ditions to the extent that existing laws will permit* 

RECOMMENDATION #10 - That in future land acquisition proceedings, 
no promises or assurances of any sort be made to the landowners by repre- 
sentatives of the Government, unless such promises or assurances be made 
in writing, signed by a duly authorized official, and filed as a matter 



of official record* 

Canment - It is the policy of the War Department to avoid oral 



premises and assurances. However, in negotiations involving thousands 
of acres of land duly authorized Contracting Officers of the War Depart- 
ment cannot be sent into the field. Negotiators have always been instructed, 
and were instructed at this project, to avoid oral promises. There is no 
evidence that the negotiators, or any other employees, gave any oral premises. 




J 



STATEM2NT OF liAttVEY GRAY IN CONIECTION lilTII HIS oIQWING A STIPULATION AGREEING 
TO SLLL HIS PllOPERTY KNOmN AS TRACT D-367 IN AMDliltoO t COUNTY, TENNESSEE TO 
ThE U.S. OF AMERICA, SAID STIPULATION HAVING BEEN KtUClttEL) ON DECEMBER 2, 1942 
AKD SlffijED BY liAHVEY GRAY AtfD uIFE,-EVA GRAY IN ThE PRESENCE OF ft.T. PRITCHETT 
AND C.W. GRAY, SAID STIPULATION PROVIDING FOR £7500. 80 BE PAID FOR THE PROPERTY 
FREE AND CLEAR OF ALL ENCUSiBRANCES • 



Harvey Gray 

Tom Pritohett and another man whose name I do not know came to my house about 
liSO P.I.I., Wednesday, Dec. 2, 1942, and Pritchett said, n he are here to present 
you with the price that you are getting for your farm. |/ i said, how much is 
it and he just showed me the papers and I said, is this ^7500. and he said 
that is right. ^1 said that is $10l. less than I gave . - Pritdhett said how 
much was your loan and I told him ^ 7601 • ^He asked me how I bought this plade 
and 1 told him through the Farm Security Administration •-''Well, Pritchett says, 
have you got a contract and 1 said I have if I can find it.*/l found it and 
brought it to him and he looked it all over, -"lie said you would be making money 
to take this v 7500. /I said I don't know whether I would or not Pritchett says 
I know you would, ^lle says I know all about this Farm Security Administration as 
I have been into it for eight years. He says I know all the terms there is in 
it. He said against you get your interest back that you are due back, he says 
I can tell you how much you will have, and he figured it up - the interest that 

, would be coming back to me.^I said if I could get that much back I might stand 
the chance of buying me another place • */fae said I would get ^3000. or $4000. back 
and also what I had paid in. She asked me how much 1 had paid in and I told him 
it was right around ^1300. in all that I had paid FSA. /Then Pritchett says you 
will be doing better than anybody that I have found so far to sign these papers. ' 
Well, he urged that I did sign them and I told him that 1 did not want to sign 
them vuvtil I saw him again, since I did not know whether it would be all right or 
not.^P^it'cffcett says I can tell you as much about it as they will since I have 
been into the business for eight years. 'He said if you see them fellows and 
have a talk with them they will have you all tangled up # chances are you won't 
sign it at all. Si said, hell, I don't know what to do about it - "I'm kinda 
between two fires", and he says, "I can tell you which way to go so you won't 
get burnt". $ffie says there is only one thing for you to do if you don't want a 
law suit, and I says I don't want that since I don't have any money, and I didn't 
know where I was going, or whether I would be where I oanld law. /Pritchett says 
if you don't want a law suit there is only one thing to do and that is to sign 
these papers. ^ said if I knew it was all right I would just sign the papers, 
but I would like to have another day or two, and. Pritchett says after we leave 
here we have presented you with these papers and/you don't sign them you are 
already in a law suit, said, who doe&» that come off of - who will have to 
foot the bill, and he said, you individuals, and I said I don't have any money 
to fight the thing* with, and he says it will cost you vl50. or #200.^1 said 
I don't aim for it to put me in a lav; suit if 1 can stay out of it, and the man 
that was with him had a fountain pen and Pritchett said, hand him that pen, ab if 

hi don't want to be in a lav/ suit, and let him si pi them papers and let us get out 
out of here as v/e have a couple of more parties to see.^-^e showed me where to 




rage 2 - Harvey Graj 




this is not true that I am telling you, "I will eat my hat", and I just laughed 
and said "If this ain't true, when 1 see you a^ain you will have to eat it", and 
he just laughed and said he would be back in two or three days that he wanted to 
go bird hunting* Ale left my home about 4:30 P.M." ^ 

M 0n the morning of Dedember 2 Lr. Oliver A* Smith, Jr. of the Farm Security Admin, 
came to my home and told me for me not to sign the contract or agreement to 
accept any price from the government unless it was sufficient to cover the Farm 
Security loan. lie also told me that any amount over and above that would be my 
money and that would be up to me in contracting to that. 1 told Mr. Smith that 
1 thought I should have ^11,000. for my farm." y 



This statement given this 4th day of December, 1942 of my own free will. 



Signed;: 





STATBMEH? 07 PR0CSSDINQ3 OP NEGOTIATION 
WITH HARVXT QRAT, ST UX. 

TRACT NO. D - 367 
nVQSTON DEMOLITION RANGE 

December 2, 1942. 

H. R. Boswell and myself, W. T. Pritchett, arrived at Mr. Gray's 
hone about ls30 P.N. on December 2nd. After being seated in Mr. Gray's 
living room by a good fire we immediately told Mr. Gray that ire had 
come to ask him to sign a stipulation for 17500.00 which was the amount 
of the appraisal on his farm. -~ 

Mr. Gray answered as follows % "I bought this farm through the Farm 
Security Administration about two years ago and just this morning 
Mr. Snith, County Supervisor of the F.S.A., was by here , about an hour 
ago, and told me not to sign for any amount less than 17601.00, not 
even if it was H.00 less, so now I want to know if they have to sign 
this with me, and if the money will be paid over to the Farm Security 
Administration" • y 

I said to Mr. Gray, "I am familiar with the F.S.A. Loans and their 
tenant purchase plan as I was an agricultural Agent for several years 
and rendered the Farm Security, Representatives assistance in the county 
where I was in making loans. At the time the tenant purchase plan was 
first starting. y They do not have to sign with you. lou have a deed to 
the property and you are the sole judge as to whether you accept the 
stipulation or not. The money will not be paid over to the Farm Security 
Administration but it will be determined by the closing attorney how 
much your indebtedness is to the F.S.A. and that amount will be paid to 
them and the balance or your equity will be paid to you". *S 

NOTEt At this point of negotiations Mr. Gray showed us his deed. 

Mr. Gray then stated as follows: "The way I have figured, if the 
appraisal was as much as $7601.00 I would be able to pay them off and 
come out with about $2000.00. Now, what about that I want to know is, 
if I will have to pay interest on what I owe them for the whole period 
of time for which the contract runs./' 

PRITCHBrTs I don't think so, Mr. Gray. As a matter of fact, you can't 
be charged for money that you don't use or for any longer than you use 
it. The way I see it, you will pay interest from the date of contract 
with the Farm Security Administration until the day this loan is liqui- 
dated, that is, until the time you make a deed of the farm to the War 
Department and receive payment for same./ 

MR. GRAY: Now, I am paying, I know, 3i% "interest. ' How much interest 
would that amount to over the period of my "contract? y 

FRITCHETT: Mr. Gray, I Judge that your payments on the place is on an 
annual basis and is ammotized over so many years — how many years is 
your contract? / 

MR. GRAY: 40 years, and the largest payments come first. It seems 
like a fellow ought to have the smallest payments first until he can 
get going. / 

FRITCHETT j Well, Mr. Gray, according to that, I would judge you are 
paying off interest and principal with each payment, and, of course, ■ 
the interest is based on the full amount to start with and gets less 
as the principal is paid off from year to year. I don't know how much 
interest you would pay over the j^) years. J _ 



NOTE: At this point I figured 35$ with a pencil on the envelope based 
on 20 years of one-half of the period. 

■ 

Pritchett: Mr. Gray, if you should go through the 40 years it looks 
like you would pay possibly three or four thousand dollars, but as I 
understand it, in fact I know, you will not continue to pay interest 
after you have repaid the F.S.A., so if the stipulation is signed and 
you pay off your loan to the F.S.A. you will save paying Interest on 
this contract for several thousand dollars. / 

m 

Mr. Grayt Well now, I won't know just where I stand on this thing. 
I have paid on the place $1300.00 or about that. 7 I am ahead of my 
payments. Now, I am not going to court because I don't think anyone 
would gain in a law suit, but I want to come out as best X can, because 
I have got to get moved and get set up on another place. / 1 am dairying 
here and making good and I have got to get out and find a place •✓The 
Farm Security is trying to get me another place.' Now, if they wanted 
me to let it go to court would that help me pay the bill? /J 

Pritchett: If you go to court, Mr. Gray, the trial will be between 
you and the United States District Court, not between the Farm ^Security 
Administration and the United States District Court, and I ejt'sure that 
all expenses in connection with the trial will be born© by you. 



Mr. Gray: How much would it cost? 



Pritchett: We have no idea. You would have your attorney and other 
expenses In connection with appraising your property and furnishing 
proof that you are entitled to more money. '1 would possibly cost 
several hundred dollars, r 

Mr. Gray: Well, now, if I can pay the loan — 97601.00 and get back what 
do you say? ' 

Pritchett: I don't know how much you would come out ahead, Mr. Gray, 
as we don't know how much the two years would be, you would certainly 
have to pay two years interest. - There is a difference of $101.00 and 
the appraisal on your farm and the amount you say your indebtedness is 
to the F.S.A. , but it looks as if say, you have paid them $1300.00 that 
they are safe for their equity or their loan, that they will get their 
money and that is what they are interested in 9 You stand to lose 
$101.00, but possibly get back as your equity $1200.00 or $1300.00. 

Mr. Gray: Part of the amount I owe $7601.00 was for Improvements on 
the house and barn and we didn't get to finish because they said the 
money had run out but there is still some of that money in the bank 
and to get it both I and the F.S.A. man has to sign for it.^How will 
that work out? X 

Pritchett: When the case is ready to be closed you both can sign for 
this amount of money in the bank and it could either be given to you or 
to the F.S.A. Whoever got it would receive credit for it. ' 

Mr. Gray: I have papers and papers I have signed and signed and I want yon 
to see what I have here. 

NOTE: Mr. Gray produces a folder full of papers which we glance through 
and returned same to Mrs. Gray. 

Mr. Gray: When will you boys be back? I am going into Clinton this 
afternoon and will see anith and I guess I should see him before I 
sign, but I tell you now I am not going to court. ^ 



Pritchett: Well, Mr. Gray, if you are determined you are not going to 



court, then there is only one other alternative, and that is to sign 
this stipulation, because if you do not sign it, it is automatically 
in court under a declaration of taking, and if I was you and positive 
I was not going to court, you have a right to sign without Mr. Snith's 
consent and without letting them get you confused and persuade you not 
to sign and to be forced in to court which you do not want as you state 
and which you will not do. You are free, white and twenty-one. ' It is 
your farm, acquired on a strictly business basis, you hold the deed, and 
it is up to you and your wife. Mr. Bo swell, let Mr. Gray have your pen 
and sign as we have several other places we must go this afternoon. - We 
already visited quite a while. 

NOTE: At this point, Mr. Gray called his wife and said, "I am going to 
sign this thing because I am not going to fool with court and I will go 
up there and tell them I have already signed". ^ 

NOTE: At this point Mr. Gray signed and Mrs. Gray signed. The paper 
was witnessed by W. T. Pritchett and C. W. Gray. C. W. Gray is a nephew 
of Mr. Gray and he was present in the room during this discussion. Also 
present was Mr. Gray's young son. Mr. Gray's nephew and son during the 
conversation intervened several times with remarks which would tend to 
• encourage Mr. Gray to sign the papers. Mr. Gray's nephew, C. W. Gray, 
stating at the time Mr. Gray was asking us how he would come out in 
recovering the $1300.00 he had paid, stated that the way we say it was 
is the way he figured it himself, that is, that Mr. Gray would only have 
interest to pay for the time he had used the money from the beginning 
of the contract until it was deeded to the War Department, that there 
would be $100.00 loss in the transaction, but it looked as if Ur* Gray 
would recover most of or all of the $1300.00 he had paid in. ^ 

On leaving Mr. Gray seemed perfectly satisfied and invited us back. He 
mentioned some pet quail and said he would go hunting with us**^ 

The above is the conversation as near as I can remember of negotiation 
proceedings, signed this the day of December, 1942. 




W. T. Pritchett, 
Associate Appraiser-Negotiator 





H. A. Bosw<m 
Assistant Appraiser-Negotiator 



NOTE: H. R. Boswell was present during the entire negotiation proceedings 



IN THE DISTRICT COURT OF THE UNITED STATES 



FOR THE EASTERN DISTRICT OF TENNESSEE 
NORTHERN DIVISION 



United States of America ) 

) 

Petitioner, 

) CIVIL NO. 429 



56,200 Acres of Land, more or 
less. Situate in the Counties 
of Roane and Anderson, State 
of Tennessee, Ed. C. Browder, 
et al«, 

Defendants 

STIPULATE 

It is hereby Stipulated and Agreed by and between United States of 
America, hereinafter called the Petitioner, and Ik. Griffith flaJxa 



^hereinafter called the Defendant, that 



Whereas, action in condemnation was commenced in the above-entitled 
Court on the 6 day of October, A.D., 1942, by filing a Petition in Condemnation 
and a Declaration of Taking on behalf of the United States of America, at the 
request of Honorable Henry L. Stinson, Secretary of War; and 

Whereas, in accordance therewith, on the d ay of . A.D* r 

a 

1942, a judgment on said Declaration of Taking was duly made and entered in the 

above-named Court in favor of the Petitioner and against the above-named Defendant 

and Tract lo. 0-218 in APflSS SQC County. State of Tennessee, more 

specifically described as follow si 

Located in the 8th Civil District, Anderson County, Tennessee, about 2 miles 
Bast of Oliver Springs, on Blaek Oak Ridge, and being more particularly des- 
cribed as follows s 

BEGXHWIBQ in the southeast oomer of the tract herein desoribad, at the 
southwest corner of 8am Carter Heirs in the line of the Woods Chapel Church 
Loti thenoe with the lines of Woods Chapel Church Lot S 82° 15' W 22 poles > 
thenoc 8 56° W 14 poles to the Churoh Lot's northwest oorner in the line or 
the 8am Carter Heirsj thence with' the Carter Heirs and the C. E. Sweet line 
V 34° 15' W passing C. B. Sweet's corner at 17 poles continuing in all 42 
poles to Walker Long's oorner in C. £• Sweet's linei thence with the lines 
of Walker Long I 61° B 34 polesj thenoe S 37° 45' B passing a oorner of the 
Sam Carter Heirs at 9 poles, continuing in all 47 poles to the beginning, 
and containing 9*6 aores v more or less* 



And under the provision! of an Aot of Congress approved February 26, 1931 (46 

Stat. 142l)| the title to the land above described in fee simple, subject to the 

exceptions set out in the declaration of taking, was vested in the United States 

of Amerioa and the right to just compensation for same was likewise under the 

provisions of said Aot vested in the perrons entitled thereto, and, with reference 

to said land, and all interests therein, except crops, the sum of Has* fauadTjmfl 

and no/100 (1300.00) D ollars was deposited in the registry of said 

above-named Court for the use of the persons entitled thereto at the time of the 

filing of said declaration of taking; and that the appraised price of crops now 

growing on said land, which the United States of America prevented the defendant 

from, harvesting was j nnnt which amount has also been deposited; 4 

Whereas, the above-named Defendant was the owner in fee simple absolute 

of the premises hereinbefore deecribed at the time of the filing of said Declar- 

ation of Taking and entry of Judgment thereonj which tract of land was acquired 

from Elijah Woods, at met J»n« Wnnd 1 by Daada 

Bth September 1905 

date d 15th day o f flfljabaC 19 1 3 and recorded in Deed 

Boo ks X-2i ?-3 ■ Pagej 200^125 . Anderson C ounty Records ; subject to 

the rights of , tenant, in the amount o f | 1 

MOW, THEREFORE, IT IS HEREBY STIPULATED AND AGREED, by and between the 

above named parties that the undersigned does hereby enter his appearance in this 

action and expressly waives service of summons, complaint, petition, order of 

taking and appraisal by commissioners, a trial by Jury, and any and all other pro- 

■ 

oese and proceedings, hereby expreesly waiving any and all rights affected thereby, 
and does hereby further offer, tender and deliver any other documents which may 
be deemed neceesary to perfect the title in the said petitioner, and hereby fur- 
ther agrees and stipulates, that upon the filing of this stipulation, the Honorable, 
the United States District Court for the Eastern District of Tennessee is hereby 
authorised, empowered and petitioned, without further notice, to enter a final 
Judgment aod decree in said action in accordance with the prayer of said petition 
in condemnation herein, determining the said sum of T>p»«« janflend no/inn 

fAinQjjQ) Dollars, without interest to be just compensation for 

said land and crops, and all interests in the tract of land. 



-3- 



In >Vitn«33 Whereof, the partios have hereunto set their nanos this 



JL3. 



day of 




WITNESSES TO SIGNATURES CF 
DBFEHD4NTSI 




■ 



A. D. , 19 



UNITED STATES OF AI£2iICA 
Petitioner, 



BY 



United States Attorney for 
the Eastern District of 
Tennessee, 



BY 



/ Special Attorney 

( 




nt in Person 



Spouse of Defendant 




in Parson 
Spouse of Defendant 
Defendant in Person 
Spouse of Defendant 
Defendant in Person 
Spouse of Defendant 



Tenant 
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WAR DEPAR' 
OFFICE OF THE CHIEF OF. ENGINEERS 
CONSTRUCTION DIVISION - REAL ESTATE BRANCH 



PROJECT 



TRACT NUMBER 



APPRAISAL REPORT 



STATE 



COUNTY 



CITYj 

DISTRICTS 

TOWNSHIPt' 



PROPERTY OF 



ADDRESS 



i j LAND D KS CKimUNt 



AREA 



ACRES 



_ 



THE APPRAISED VALUATION 



TOTAL PRESENT MARKET VALUE $ 



(For method of Appraisal and Supporting data see attached sheets) 

I CERTIFY THAT I HAVE CAREFULLY EXAMINED THE ABOVE DESCRIBED 
PREMISES AND THE AMOUNT INDICATED REPRESENTS MY BEST UNBIASED 
JUDGMENT AS TO THE PRESENT MARKET VALUE OF THE FEE SIMPLE TITLE 
THERETO, EXCEPT AS OTHERWISE INDICATED. I DO FURTHER CERTIFY 
THAT I HAVE NO PRESENT OR INTENDED FUTURE INTEREST THEREIN. 



Date: 



APPROVED t 



APPRA ISER t 



Title 



'. I 4 




TRACT MUMPER 




I* LCG&TVMt DIbouhIor} with reipeot to 
(ft) Social mti. Educational Opportuwltlet 



(b) Indue trial and Caraarolal Employment 



(0) fbtta Karkata 



II* SALES f (&•* data, attaohad) 
par mfoi (b) Li«tiugi> | 



par wnit 



J- 



(d) Go1b« friOM in neighborhood, including Uad *nd buildings 1 

»**t • 1 Cood • § Mir § 1 Poor | 

KB& ttXpeSldltttTM fl£ 



IU« THIS PROPBtatT pnrohMvd 



i 



■ IXiOft 



17* FARM OPSrt&nCflB* camera 



J L 




C rspg Produoffd in Ara» kTtp* Q r Lima 
UF opo uroro 



doing reatel tern i 
SiBi of Tenant 




Bontftl T«r^s i 



■ * * 

mf V 




reenter© 



i TRACT NUMBER 



V* TOPOGRAPHY 




VI. SOILS 



711. DRAINAGE t Acres tiled 



I natural 



• Adequacy 



VIII* Waters (Domestic and Stock) 
IX* COMPARISON with adjoining farms $ 



CGKDITIW of adjoining farms t North 



I South 



XI* DAMAGES • Crops % 

£ 



% Severance % 

^— — 



■ ■ 



III* ASSESSED VALUE i 19 

LAND | IMPROVEMENTS % 

XIII. GENERAL CONDITION AND REMARKS t 



ACRES 



I East 



I Wast 



TOTAL # 



XIV. VALUATION OF LANDi 



Present Use Soil Type Topography Aoreage Unit Value Total Value 



* 



44 



Timber separately orulaed at 



T 



Totals t Aoreage 



r' 



w ■ 




C - 1 



Tract No, 




VALUATION OF LAND: 



Present Use Soil Type Tonography 



Area 



Unit Value 



Total Value 



TOTAL 



VALUATION OF IT^ROVELUNTS : 



Kind 


Size 


Constr. Roof 


Foundation Condition Value Sal, Val. 








S 2 





Total* 



Value of buildings to property $ 
*On the basis of Replacement less Depreciation 
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WAR DEPARTMENT 
OFFICE CP THE DIVISIQJJ ENGINEER 
OHIO RIVER DIVISION 
COLUMBUS, OHIO 

PROJECT 



TRACT NUMBER 




ESTIMATE OP SEVERANCE DAMAGES 



X* Valua of aatira unit* (land and improvements ) 



Mm Value of part not takes (land and Improvements) f 



Value of part to ba taken And aevaranoo daraagea 
(Line I lets Una 2) $ 



4* falue of part takan (land aid iaproTOmenta) 
S« Seroranoo damages (lino S laaa Una 4) 




Remark* m to severance damages ara allowed* 



Al't/t, .'J 



\ 




► 



Appraiser 



EXHIBIT G -i 



1 



Office of tHS 4 Bi*i'ii&!3ngit( 
Ohio River Division 
Columbus, Onio 



ED 

* — 



CROP DAMAGE REPORT 



OtilNSRfs) 



PROJECT 



JRACT NO. 



I (TIE) have on this date appraised the growing orops on the above tract of 
land and find them to bo as follows i 

YIELD NET VALUE TOTAL VALUE DATE OF 

CROP ACREAGE PER ACRE PER ACRE AT HARVEST HARVEST 




*TOTAL VALUE- 



4 



REMARKS J 



DATE 



CROP APPRAISER 



*On the basxs that the owner will be prevented from harvesting the crops. This 
total value snould De included in the option price. In the event any crops are 
reserved the option must contain a clause in accordance with Real Estate Manual, 
Chapter VI, Section 1, Paragraph 2,c(2), (Rev. 3-26-43). 




EXH'BIT G - i 



1 



WAR DEPARTMENT , •>;. 

OFFICE OF THE DIVISION ENGINEER 
OHIO RIVER DIVISION '/ 



TIMBER APPRAISAL 



PROJECT i 



COURSE 



SIZE OF PLAT 



Kind of Timber 



— 



£2 



Totals 



No 0 of Cordwo o d 



NAME 



CHAIN TALLY 



WIDTH OF STRIP 



CRUISED 







TALLY OF NUMBER OF BOARD FEET ( BY M ) 



Diameter 
8" to 14" 



High 
14" & Over 



Total 
M «B«Ffc 



Value 
Ear M»B.F, 




TOTAL TIMBER VALUE 



Total 
Valu e 



2 



i 



Remarks t (Discuss Logging Conditions) 



Date 



CRUISER 




EXH'P 



G- 3 
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WAR DEP 




Office of the Chief 'of Engineers } 

Construction Division Tract. 
Real Estate Branch 

TRACT OWNERSHIP DATA 



* 1 " im 



Ownership Record : 

Name of record owner 



Address of record owner 



Marital Status 



If married, name of spouse 



Is owner or spouse a minor or under other legal disability?. 

From whom did owner acquire land? 

Deed was recorded on_ 



When? 



In Deed Book No. 



If other than by deed, explain: 



Page No. 

- 



is abstract available r 



Who has abstract now? 



_W1U It be loaned to the United States? 

Address 



Assessment Record : 

Assessed In the name of 

Address 



Assessed value: land $ 
Last annual tax: land S. 



Year last assessed 

Improvements $ Other $ 



Acres assessei 



Improvements $. 



.Other $ 



: Total $. 
: Total $. 



Description of Tract in Deed to Owner : County_ 
District, Township or other subdivision 



; State 



* 



More particularly described as follows: 



Sncumtaranees - Mortgages, Judgments, Assessments, Mechanic's Liens, Bonded Indebtedness charge- 
able directly to the tract, and other Liens believed to be outstanding: 



Name of Lienholder 



Address 



Amount 



I. 



Taxes delinquent for. 
Current taxes for 19. 



are 



year; amount, including penalties 

and interest 

; unpaid amount is 



(paid) (unpaid) 



Total . . . 4 



i if r 
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Outstanding Rights and Estates In Third Parties. Including both surface and subsurface (coal, oil, 
gas, other minerals, timber, water rights, etc.). Identify Instruments creating outstanding in- 
terests and set forth provisions of instruments showing nature of such Interests: 



Status of Occupancy and/or Use : 

Vacant and unoccupied ( T~Occupled by owner ( ) Occupied by tenant ( ) 



Name of tenant Address. 



i. w 









Set forth terms of least or tenancy, paini^ui** ly mm r«ni*i« maa crop aoarWT 







Highways. Railroad Rights of Way and Public Utilities : Set forth the nature of the title (fee or ease- 
ment), if ascertainable, of all highways, railroad rights of way, telephone lines, power lines, pipe 
lines, other public utility rights of way, cemeteries, school sites and church sites traversing or 
lying within the boundaries of the tract: 



(Name) 
(Title) 
(Date) 
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Clinton Engineer Work 
formerly 

Kingston Demolition 
Bange, Harriman, Tenn 

B-133 



TRACT MAP (WITHOUT QRXD) 



of owner ?.*..? A.$ft*r. •* 

Description at tract State 1?™?*??* County .4?.4?r. s .?P. 

Located about 5 miles Southeast of Oliver Springs in the 9th. Civil .District, 

j\nde r s on . County^ # Tenne s see # pn # the j(Jnion # Va llejr Road • , 



AB S 25 0 15' £ 44 poles 

BC S 56 W 17 poles 

CD 5 32° \'i 11 p oles 

D E S 10° E 46 nnlwa 



(Seal*: JfindMf aquata 1 mOa) 

8 



v::::::::z::::::: 

\ %\ 



EF S 22 30« E 46 poles \ i/ W. (7 
FG S 13° S 14 poles 
Gil S 5§° W 47 poles \ 
HI N 0 0 15 f £ 24 poles V 
I J N 45 E 15 poles N 
JK N 30° W 79 poles UoXPyaft 
KL S 53° 30 s ff 59 poles • 
LK N 33° W 48 poles 
MIT K 60° E 36 poles 
NO N 51° 45' E 54 poles 
OA N 64° E 49 poles 




CLASSES QT LAND 

Crop land ( 

Pasture land ( 

Forest land f 

The grades of each class cx 
be shown on the map proper. 
♦ Name of any other elaas of lead 

volved. 




c/os/e 

Z cartlfr that this Is an accurate map of Tract 

S. ....K 

(aerial survey) (dead dascrtpOqp) (eotual 

which shows this tact to contain ....£4i9 

and Z further certify that the above described lend to 

if* diicribgd * n ^ 

..P.%.P.t.teY^..?^.w.. . deied ..ip/rSr.*?. 

• . alr& Page * # • • * * • 



) 



0 Of* 



'(WBe) 



,0 _ a 




WAR DEPARTMENT 
OFFICE OF OHIO RIVER DIVISION ENGINEER 

LAND ACQUISITION SECTION , CLINTON ENGINEER WORKS, 
' formerly KINGSTON DEMOLITION RANGE 

HARRIMAN. TENNESSEE 

■ 

TRACT NO: B-133 OWNER; C. F. Law, et ux ACRESi 6Z..2 

Located about 5 miles southeast of Oliver Springs in the 9th Civil 
District, Anderson County, Tennessee, on the Union Valley Road, and 
being more particularly described as follows: 



BEGINNING at the extreme north corner of the tract herein de- 
scribed at a corner of Isabelle Wilson, Sam Kesterson, General Davis 
and J„ Ao Robinson Heirs: thenrfe with Davis and the Robinson Heirs 



^S 25° 15 tf E 44 poles to Lizzie ffilahire'e corner in the line of Davis 

and Robinson Heirs; thence v/ith the lines of Wilshire S 56° W 17 poles j 
thence S 32° W 11 poles; thence S 10° E 46 poles; thence S 22° 30» E 
46 polee; thence S 13° E 14 poles to Josie Robinson Heirs corner in 
Wilshire's line; thence with a line of Robinson S 65° W 47 poles to 
Robinson's corner in the line of W. H. and Isabella Scarborough; thence 
with Scarbrough's lines N 0° 15 1 E 24 poles; thence N 4-5 0 E 15 poles; 
thence N 30° W 79 poles; thence S 53 30 f W 59 poles to Sant Keith's 
corner in Searbrough's line; thence v/ith Keith's line N 33° W 48 poles - 
to a corner of Keith and Jo W e Pyattj thence with Pyatt's line N 60° 
E 36 poles to a corner of Pyatt and J. W. Garrison; thence with Garrison 
line N 51° 45 * E 54 poles to a corner of Garrison and Isabell Wilson; 
thence with a line of Wilson N 64 0 E 49 poles to the beginning, con- 
taining 64*2 acres, more or less* 

I certify that this is an accurate legal description of Tract 
No,, B-133, based on aerial 3urvey and deed description which shows 
this tract to contain 64«2 acres, more or less, and I further certify * 
that the above described land is substantially the same land as that 
described in a deed frop Clifford Russell, et ux to C. F, Law, et 
ux, Evott Law, dated October 5, 1942, and recorded in Deed Book 1-4 
Page 552 in the Anderson County Records 0 

■ 

Date: November 30, 1942 
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ARMY SERVICE FORCES 
Corps of Engineers 



Project 
Tract 



Contract No. 



Vendors 



OPTION FOR PURCHASE OF LAND 




In consideration of One Dollar ($1.00) and other valuable considerations, the receipt and suffi- 
ciency of which are hereby acknowledged, the undersigned, hereinafter called the "Vendor, " who repre- 
sents that Me Is the owner of the property hereinafter described, hereby, for himself and his heirs, 
executors, administrators, successors, and assigns, agrees to convey to the united States of America, 
in accordance with the terms and conditions set forth below, the land, with the buildings and Improve- 
men ts thereon and all" rlghtsT heredfEfflriehts, easements, ano appurtenances thereunto 1 

f flrainty of ~~ 



In 



State of. 



(District, Land Lot, Towns hi p> 



bounded and described as follows: 



and tne Vendor agrees to convey to the United States, as 



-1- 




valid, defeasible fee 



EXHIBIT u - 4 
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CR Form 6 (Cont'd) 



(4) The Vendor agrees that all taxes, assessments, and encumbrances which are a lien against 
the land at the time of the conveyance to the United States shall be satisfied of record by the 
Vendor at or before the transfer of title and, if the Vendor fails to do so, the United States may 
pay any taxes, assessments, and encumbrances which are a lien against the land: that the amount of 
such payments shall be deducted from the purchase, price of the land; at the request of the united 
.States by its authorized representative and without orlor payment or tender of the purchase price, 
he will execute and deliver the general warranty deed hereinabove provided for conveying to the 
United States the land herein described; that he will pay the documentary revenue stamp tax and ob- 
tain and record such other evidence of title as may be required by the United States; it being un- 
derstood that the Government will pay the fee for recordation of the deed to the United States. 

(5) The Vendor agrees that loss or damage to the property by fire or acts of God shall be at 
the risk of the Vendor until the title to the land and deed to the united States have been accepted 
by the united States through its duly authorized representative, or until the right of occupancy and 
use of the land, as hereinbelow provided for, has been exercised by the United States; and in the 
event that such loss or damage occurs, the united States may, without liability, refuse to accept 
conveyance of title, or it may elect to accept conveyance of title to such property," in which case 
there shall be an equitable adjustment of the purchase price. 

^— 

■ ■ ■ " ^~ 

IiLJ2ifi__¥eii£lDr tagrees^xhat-thfr-tMted-Bme^ m ay, at it s electtPn, ana notwithstanding the_ 
prior acceptance of this option, acquire title to said land or any portion thereof or any interest 
therein, by condemnation or other Judicial proceedings, In which event the Vendor agrees to cooper- 
ate with the United States in the prosecution of such proceedings and also agrees that the consld- 
aratlon hereinabove stated shall be the full amount of the award of Just compensation inclusive of 
interest for the taking of said land and that any and all awards of Just compensation that may be 
made in the proceeding to any defendant shall .be payable and deductible from the said amount and 
that said consideration shall also be. in full satisfaction of any and all claims of the Vendor for 
the payment of the right of occupancy and use hereinafter provided for in Paragraph (7). 

(7) As additional consideration for the payment of the purchase price hereinabove set forth, 

the Vendor hereby grants to the united States the right of immediate occupancy and use of the land 
hereinabove described for any purpose whatsoever fran and after the acceptance by the United States 
of this option until such time as said land is conveyed to the united States by the Vendor as here- 
inabove provided, and upon demand the Vendor will immediately vacate the property and deliver pos- 
session to the united States. 

(8) It is agreed that the spouse, if any,, of the Vendor by signing below agrees to Join in any 
deed to the United States and to execute any Instrument deemed nprpsg a ry t.n rnnvpy i-n U"it e4 
States any separ ate or carrounlty estate or Interest in the ftnntrfl^r.p ri nrnnerty pr_*a ^rfiitequlsk 
rel ease any aower, courtesy, homestead, or othe r ngTit.g nr tm-prftcr nf cnnh npnnga » >M Tf 1n.- 

" * * 

(9) The above description of the real estate is subject to such modifications as may be neces- 
sary to conform to survey (if any) made by the agents of the Uh 1 ted States. 

(10) The Vendor represents and it is a condition of acceptance of this option, that no Member 
of or Delegate to Congress, or Resident Commissioner, shall be admitted to or share any part of 
this option, or to any benefits that may arise therefrom; but this provision shall not be construed 
to extend to any contract If made with a corporation for its general benefit. 

f 11) Wherever the context thereof requires, the singular number as nspri herein shall be read as 
plural, and the masculine gender as feminine or neuter. 
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(12) All terms and conditions with respect to this option are expressly contained herein and the 
Vend'or agrees that no representative or agent of the United States has made any representation or 
promise with respect to this option not expressly contained herein. 



SIGNED, SEALED, AND DELIVERED this 



day of 



» 1^4 



WITNESSES: 



Vendor 



( SEAL ) 



Spouse of Vendor 



(SEAL) 




V e ndo r 



Spouse of Vendor 



(SEAL) 



.( SEAL ) 



Vendor 



.( SEAL ) 



Spouse of Vendor 



.( SEAL) 



NOTICE OF EXERCISE OF OPTION IS TO BE SENT TO: 



.(Name) 




.(Address) 



WASHINGTON, D. C. 



Date: 



The offer of the Vendor contained in this option is hereby accepted for and on behalf of the 
United States of America. 



WITNESS: 



By Contracting Officer 

Office of the Chief of Engineers 



I 
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CR Form 202 
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REAL ESTATE MANUAL 
CHAPTER VI 
MARCH 26, 1943 



* 



Projectt 
Vendor t 



Tract No#: 



Contract No#t 



WAR DEPARTMENT 

Office Chief of Engineers - Construction Division - Real Estate Branch 



OPTION FOR Fnr~HAS3 OF 



EASEMENT 




IN CONSIDERATION uF ONE DOLLAR ($1*00) and other vaI "ua'6 Ie~Qonsi deratio ns 



he receipt and suf f icier jy of which are hereby acknowledged, the undersigned, 



hereinafter referred to as the Vendor, who represents that he is the owner of the 
property hereinafter described, hereby, for himself and his heirs, executors, ad- 
ministrators, successors and assigns, grants to the United States of America and 

its assigns the exclusive option to purchase for- the sum of 



($ ), a perpetual easement and right- 

of-way, for. the purposes and including the rights hereinafter described, in, upon, 

m 

under, over- and across the following described land located in , 



County of » State of 

and more particularly desciTbed as follows* 



Being the land conveyed to the Vendor by deed dated 

recorded in County records, Book 



t Page 



92-1525 
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RSAL 3STAT3 MANUAL 

1943 



T. * j, *»- j't IT '* 



3aid easement and right-of-way shall be 



sot in rddth and 



shall be located in, on, and over said land as new or hereafter slaked out on 
the ground or its location may be determined by survey by tho 7*ar Department 
establishing the center line or establishing the exterior boundaries of said 
easement* 

Said easement and rights shall be for the following purposes, namely: 
the perpetual right to enter upon the above described land and to construct, 
maintain, repair, operate, patrol, replace and/or remove a 



including all appurtenances thereof; together with the right to trim, cut, fell 
and remove all trees and underbrush and obstructions within the limits of the 
above described right-of "-way and for such distances beyond said limits and adja- 
cent thereto as is necessary to provide adequate clearance and to eliminate inter- 
ferenc e with or hazards to the g±ruc±ura or utilities placed or constructed on, 

ove r , o r^ und o r - said land within tfte-dlmits of -said ea seme nt s * 




If this option is accepted by the United State3 in the period herein- 
after stated, the Vendor agrees to convey to the United States and its assigns, 
valid title to the aforesaid easement and right-of-way and appurtenances upon 
the following terms* 

(1) The purchase price of such easement, right-of ""way and appurten- 
ances shall be payable after the United States has exercised this option and 
has had reasonable time in which to secure and examine the evidence of the 
title to the land above described and the validity of the easement to be con- 
veyed; provided that the Vendor can and does execute and deliver to the United 
States, a good and sufficient deed conveying said easv3ment and right-of-way, 1 
including all appurtenances and rights thereto above mentioned, free from all 
interests, liens and encumbrances, removal of which the United States may 
require* 

(2) It is the intention of the Vendor, who hereby agrees that this 
option may be accepted by the United States through any duly authorized rep- 
resentative, by delivering, mailing or telegraphing notice of acceptance to *f 
the Vendor at the address stated below, at any time within three months from 

the date hereof* 

(3) In the event of the acceptance of this option, the Vendor 
agrees to satisfy of record suoh taxes, assessments and encumbrances which are 
lien3 against the land at the time of the conveyance to the United Stat es , as 
the United States may require and at the request of the United States, by its 
authorized representative and without prior payment or tender of the purchase 
price, to execute and deliver a good and sufficient deed in form satisfactory 
to tho United States, conveying to the United States and its assigns, a valid 
easement and right-of •-way for the purposes above stated, free and clear of all 
ta:ce3, liens, encumbrances and outstanding interests, the release and discharge m 
of which the United States may require; and the Vendor also agrees to pay any 
documentary revenue stamp tax required on such deed and to obtain and record 

such other evidence of title as may be required by the United States; it being 
understood that the United States will pay the fee for recordation of the deed V 
to the United) State- 





CR Form 202 
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(4) The Vendor further grants to the United States the Right to enter 
upon the land for the purpose of making surveys without being deemed to have 
exercised this option, 

(5) The Vendor further grants to the United States the right of immediate 
occupancy and use of the land upon which said easement is to be located for the 
purposes of exercising any of the easement rights above described, from and after 
the acceptance of this option by the United States until such time as said easement 
is conveyed to the United States by the Vendor as hereinabove provided 0 

+ 

(6) The Vendor agrees that in the event the United States determines 
said easement and rights are to be acquired by Eminent Domain or by other judicial 
proceedings, notwithstanding the prior acceptance of this option, in order to 
acquire satisfactory title or to expedite such acquisition or for any other reason^ 
then in that event the Vendor shall cooperate with the United States in the prose- 
cution of such procee4tngs-and the Vendo r agr ee s th ft~t~th e c o n s iderati on hereinsbw* -- 
set f orth shall be - the amount "of the - award to be decreed for all damages by reason 
of the taking of said easement and rights, and that this option shall constitute a 
stipulation which may be filed in such proceedings and shall be final and conclu- 
sive evidence of the true value of the whole of said easements and rights and of 
the proper award thereof to be made in such proceedings « In the event of such pro- 
ceedings the occupancy and use of said easement and rights by the United States 
shall not be interrupted but shall continue to be enjoyed by the United States 
throughout the pendency of such proceedings,, 

(7) The spouse, if any, of the Vendor, by signing below agrees to join 
in any deed to the United States required hereunder and to execute any instrument 
deemed necessary to convey to the United States any separate or community estate 
or interest and to relinquish and release all dower, courtesy, homestead or other 
rights or interests of such spouse in the interest or rights to be conveyed pur- 
suant to -ftiis option 0 




(8) The Vendor represents and it is a cnnriit.i mi nf flp.r.pipf.fln nfl nf thja 



propos a l j that no m embe r of or del egate to Congr e s s or Resi J^L Commissioner shall 
be admitted to or share any part of this option, or to any benefits that may arise 
therefrom; but this provision shall not be construed to extend to any contract 
if made with a corporation for its general benefito 

■ 

(9) References herein to the Vendor thpugh in the singular number and 
masculine gender shall, where the context so admits, include the plural number and 
the masculine, feminine or neuter gender as the circumstances may require* 



92-1200 



J.\ 
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(10) All terms and conditions of this option are contained herein and 
the Vendor agrees that no representative or agent of the United States has made 
any representation or promise with respect to this option not expressly set forth 
herein. 



SIGNED, SEALED AND DELIVERED IN sextuplicate, this 

. 194 . 



WITNESSES 



day of 



(SEAL) 
(SEAL) 







Address to which notice of exercise of option is to be sent 



WASHINGTON, D. C« 



Date 



The offer of the Vendor contained in this option is hereby accepted 
for and on behalf of the United States of America 0 




WITNESS i 



I 

BY 



Contracting Officer p 
Office Chief of Engineers 



92-1200 



STATE OP TE3WSS3ES ) 
ROANE OODHTY ) 



Tha foregoing lna 
vara as tad ia Ret* Book 
at SiSO o'olook PIkj 
and Racer dad la Daed Book: 
Paga 90 at ■aq« 



Witnaas my hand* 



/a/ Oliia R. Stap 



Qb and eertifieata 
I Paga MS 
16 1944 

0 Sar 8 



gla,t 



STATE TAX # 
PROBATE FEE 

TOTAL | 



.IS 



•46 



ffAHRABTY DEED 



For and in consideration of the sura of Two Hundred (3200* 00) dollars cash in hand 
paid, the receipt of which ifc here acknowledged, -we, Edith Qooper Lyons and husband Eoy 
Lyon*, Efchel Cooper Aifcens and husband Sertha Aikena, and Ccoile Cooper Bbimonds and husband 

Bill Eamonds, hereinafter called the grantor*, have this day bargained and sold, and do by 

i 

these present* transfer* bargain, sell, alien and convey unto the United s tatea of Africa 
and its assigns* hereinafter called the grantee, th# following described real estate situate 
in the 2nd Civil ^ietrict of Iioaae County, Tennessee, being Trslat 9*1306, Clinton 




BSGIBSINd at a point in the center of Ben Valley Rood, a corner of Hre* Blanche 

McJfirmey and Minnie Eleynoldsi thence leaving said road with Reynolds 9 line H» i*6° 
15 S 95 feet, Ttiore or less, to a point % thence severing the land* of Edith Cooper 
Lyonw, et al, as follow 1 s 39° 0?» B» 39b*9 £ee&, aere or lcea r to a point at 
right angles to and 95 fleet left of Station 27 plus U*«9 (F«8» of curve)} theme 
with a ourve to the left having a radius of Z^Cu^S feet, a distance of 130.1 feet, 
raeasured cm the arc* to a point at right angle* to, and 95 1 feet left? of station 29 %% 
plus 25# said point being in the north boundary line of Carl F« Croewell, et al| I 
thence with Crooasrell 1 * lioe*S« 50° 53 1 23 feet, snore or leee, to a point in the 
easterly right-of-way of the Southern Railroad Spur line leading frost Blair to 
Clinton En&taeer ^orfcsi thence with Mid righ*~ofw*Ry w±t& a curve te the left r h 4 
having a radiu* of 2$6k*93 a distance of 7 feet, more or less, measured on the 

aro| thence 3* 51° l&% 30* » 533*<>& fee** thence with a curve to the £ right having ! 
a radiue of lfl4 f 6*28 feet, a distance of feet, more or lese, measured on the are, | 
to a point in the easterly boundary line of ifirs* Blanche HcXirmeyi thence with ! 
2foginxM»y f s Ilnft 8* I*a a 15* BU 33 f*et, &ork or lese, to the beginning, containing j 
1,00 aore* xaore or lesju Using a part of the saw real ©state conveyed te W* M« ! 
Cooper et ux, 3fiellle Cooper by Annie H# and Earl Davis, by deed dated January 11, 
1929 recorded in the Register's Office of Roane County, Tennessee, in Deed Book Y-i* 
page 322* and acquired by Edith Cooper Lyons, et al by inheritance* 

TO HAVB A3® TO HOLD unto the said grantee and its assigns, in fee simple forever, 

but thla conveyance ie raade subject te all existing easement* for public roads and \ 

i , ' 

highways, publie utilities, railroads, and pipe lines* 



The Srantors further quite Is La all right, title and interest in and to all land* 
located within the Clinton Engineer fferks, the boundaries of wftich are set forth on a plat 
recorded in Plat Book 1 , Page 86 , Roane County, Tennessee, Agister 1 s Qffi<a 



And we, th$ said grantors, for ourselves, and for our heirs and representatives, 



covenant tfith the said grantee and its assigns, that v/c are lawfully seised &vjH possessed of* 



and Its assign*, hereinafter called the grantee, the following described real estate situate 
in the 2nd Civil district of Roan* County, Tennessee, being Treat Jfo. Ekl306, Clinton 
j £ineer "orks, and rsare particularly described as followsi 

BBGIMSINd at a point in the center of Hen valley Road, a corner of Mrs* 3 lane he 



McKlimey and Minnie Reynolds} thence leaving said road with Reynolds 9 line H. 2*6° I 
— 15 1 B 95 foot* isore or less, to a point | thence severing the land* of Edith Cooper ^ 
Lyons, et al, as followsi 3 39° OV B- 3Sk*9 fee*, nor* or leee, to a point at 
right angles to and 95 ®£ Station 2? plus 1^*9 (P#C» of curve)| thenoe 

** with a curve to the left having a radius of J^B.ijE feet, a distance of 180 # 1 feet, 
neaeured on the arc, to a point at right angle* to and 95 f*et left of Station 29 * 
plus 25, said point being in the north boundary line of Carl P. Cromwell, et al} 
thenoe with CroaweU'e Uns*S* 50° 53 1 23 feet, more or lees, to a point in the 
easterly right-of-way of the Southern Railroad Spur line leading from Blair to 
Clinton Engineer *iorksi thenoe with said rigfefc-efwvaf- with a curve te the left > 
1 im m having a radius of 29&i*93 feet, a distance of 7 feet, more or less, measured on the 
are 1 thence 3* 51° b&* JO" W 533 • 01 feetf thenoe with * curve te the ri^ht having 
a radius of feet, a distance of 36 feet, more or less, measured on the are, 

* to a point in the easterly boundary line of Mrs* Blanch* Helfnneyi thence with 

lB **** StoKinney ♦ s I in* H« I*6 d 15* E, 33 feet, more or less, to the beginning, containing 
1,00 acre, saore or less* Being a part of the ease real estat* convened to If. M« 
Cooper et ux, Kellie Cooper by Annie H. and F*rl Bavie, by deed&atifcd January 11, 
1929 recorded in the Register v s Office of Roan* County, Tennessee, in Deed Book Y-U 
page 322, and acquired by Edith Cooper Lyons, et al by inheritance. 



TO HAVE A9D TO HOLD unto the said grantee and its assigns, in fee staple forever. 



but this conveyance ie mdt subject to all existing oasenest* for public roede and 
highways, public utilities, railroads, and pipe lines* * co shes, ipqpogq * 



The Grantors further quitclaim all right, title and interest in and to all land* 



located within th« Clinton Engineer Work*, the boundaries of wfti£tt are set forth on a plat 

recorded in Plat Book 3 1 , Page 86 , Scan* County] T!Wm*mm m ltglater«s Q£fi« 

vim v >i i ' A * 

And we, the said grantors, for ouraelvee,« and for our heirs and representatives, 

A 1 Tiorrv , , . . 



ith the said grantee and ite assigns, that if* are lawfully seised and r oases sed of 




that said premises are clear, free, and unencumbered, and the grantore do further covenant 

1 

and bind their heirs and representatives, to warrant and forever defend the title to the ) 

said grantee and its assigns against the lawful claims of all persons whomsoever, and do 

<ij*ete .pen fcf^ *t ;<ui«***V ;o»asf*s<j jn :p* txww* 

hereby mice this conveyance with a General Warranty of title, 

^ -t >-i / - a . ja <;*oji* ftonhea «*I ,n*petf*T ^r> 



IK silTHBSS WiaSkKOF, we, Edith Cooper Lyons and husband Roy Lyons, Ethel 
Cooper Aikens and husband Gertha Aikens, and Ceoile Cooper Hammonds and husband Dill 
Hfenmonds, who hereby release their right of courtesy, dower and homestead In the preir&ees. 



have hereunto set our hands on this the 12th day of 



Kay 



Cancelled 
Stamps 



/s/ Frank J. Corr&no 
/•/ Frank J» CorreiiO 




ens 



/s/ Gertha Aikens 

Gertha Aikens 



J&f Ceoile Cooper IJaamoiads 

Ceoile Cooper ikcoonds 

/s/ Bill HRnmonds 

!bI11 'Hanmibnds 



/s/ dlth Cooper Lyons 

Editli Cooper Lyons 

/ »/ Hoy Lyons 

Roy Lyons 



/s/ Ethel Cooper Aikens 



STATE OF TENNESSEE 



coom or scans 



Personally appeared. before me § John B» Bryan 



, a Rotary Public 



in and for the said State and County, Edith Cooper Lyons and husband Hoy Lyons, and 

Ceoile Cooper Hammonds and husband Bill Bartends, the within named bargainers, with whom 

i 



I am personally acquainted, and who acknowledged that they executed the foregoing iiurfcrumei 



for the purposes therein contained. - 

WITBE53 Kt JUtiSD A 12) official seal on this the 12th day of 



lay 



• l9Ui« 



?iy CoiiKiieeioR Expires* 

July 19, ISM 

( SOTAiiY SEAL) 
STATE OF DELAWARE 

ium OP Mew Castle 



/a/ John Ee Bryan 
Notary ftibiic 

■ 

Cert if ic&te filed in r;oane County, Tennessee, on 
April 25, 19M;# oa authorised by section 5596(1) 
ode of Tennessee* 



■ 

Personally appeared before me, Ethel Cooper Aikens and husband Gertha Aikens, 
the within named bargainers, with whom I em personally acquainted and who acknowledged 



/■/ Frank J* Corrano 
/»/ Frank J* Correno 



J* / ftoy Lyons 

Roy LyoriS 



/s/ Ethel Cooper Aikens 



• ■ 





Ethei Cooper Alien* 






Gertha Aikene 






Gertha Aikens 






Cecile Cooper Hammonds 






Ceoile Cooper Eaiamonds 






Bill Hammonds 




bill B&rncttnd* 



STATE OF TEHNESSEE 



COUNTY OF UQfi.EE 



■ 



Personally appeared. before wm § John g» Brywn 



, « Rotary Public 



in and for the said State and County, Edith Cooper Lyons and husband Roy Lyons, and 

* 

Ceoile Cooper Earazaonds and husband Bill Samtonds, the within named bargainers* with whom 

1 

I an personally acquainted, and who acknowledged that they executed the foregoing instnraei 



for the purposes therein contained* , 



HXTHESS SOT HiKD AKD official seal on this the 12th day of 

By Commission Expires s ■ 1 ' ' 

July Y) 9 igUj. iBotary iWbiii 

( ROT Ait Y SEAL) 
STATE OF DELAWARE 

jUNTY OF Mew Castle 



Say 



Itotary raolie 

Certificate filed in Koane County, Tennessee, on 
April 25. as authorised by Section 5896(1) 

Code of Tennessee* 



Personally appeared before roe, Ethel Cooper Aikens and husband Gertha Aikens, 
the within named bargainers, with whom I am personally acquainted and who acknowledged 
that they executed the foregoing instrument for the mrpoees therein contained. 

WITNESS MY HAJSD and official seal on this the 8th day of May , 1S&1+, 



fc^y Commission Expires 1 

Eotary Public 
lay Co:maission Expires Aug* 1, 19^6 



*/s/ Frank J« Corrano 
Rotary Public 



( JfOTAH Y SEAL) 




18 TITKBSS 

day of April 



\ .* ^.e \e re- unto set our hands on this 15 



Witness to Signature! 

/«/ Ifeok H. Smith 

/■/ George B. Sebastian 



Sealt 

Barry J* Joyoe 

Notary Public 

Roane County, tennee 



State of Tennessee 



/■/ Leota Breaseale 



/»/ Jack B reft tea la 



/•/ .Hlllam Claude Snith 
/a/ Orace Smith 



/a/ Pes a is Johnson 



J%J Herbert Johnaon 



/s/ Gertha Smith 



x /a/ Graoe Smith 



/a/ Rupert Snith 



/a/ Eloiso Smith 



/a/ Artie Watson 



/a/ John ' Vat a on 



/a/ Mack H» Smith 



/a/ Marie Smith 



/a/ Lela Scandlyn 



/a/ Toa Soandlyn 



/a/ Edna Smith Davis 



/a/ Chat Pa via 



/a/ Let ha Johnaon 

Let ha Johnaon 
/a/ Burke Johnaon 

Burke Johnaon 
/•/ Bill Smith 

Bill Smith 



/a/ Billie Smith 
JJiine Smith 



Loudon County 



Personally appeared before lae the undersigned authority. 



Leota Breaseale and her husband Jaok Breazeale 



1 ... 



the within named bargainers, with whom X am personally 



acquainted, and acknowledged that they oxecuted the foregoing instruxaent lor 

+ 

the purposes therein contained. 



V.ITHESS OT mm and official seal, on this 
*3aroh . 19^ 



17 



day of 



Ify CoranlsBion Expires i 
Jan. 7, 19U7 



/a/ Harry J, Joyce 

Notary Pub lie toane Co. Te'znu 
qualified in Loudon County under 
provisions of Tenn, Code 5&y6 (1). 



State of Tennessee 



) 



County of ^oane 



) 



Personally appeared before me the undersigned authority, William Claude 
Smith and his wife Grace ftnith, Dessie Johnson and her husband Herbert 

Johnson, Gertha Smith and his wife Sraoe Smith, Rupert Smith and his wife 

Eloise Smith, Artie ..at son and her husband John ,'atsoa, Hack H. Smith and 
his wife ?£arle Smith, Lela Soandlyn and her husband Tom Soandlyn, Sana 3aith 
Davis and her husband Ohet Davis* 



the within named bargainers, with whom I am personally 



acquainted, and acknowledged that they executed the foregoing instrument for 
the purposes therein contained* 



?f IT NESS MY ZI&KD and official seal, on this 



i;th 



Ove 

JO 



day of 



• 19W*. 



jsssentieT 

*iy Commission Expires t 

Jan. 7. 19U7 



/■/ Harry J. Joyce 

otary rtzolic, :<oane County, Tenne 



STATB OF IflDIAHa 



COUNT! OK .iXtm 



Personally appeared oaf ore me the undersigned authority, 

Letha Johnson and Durke Johnson, wife and husband 



the within naiit*d bargainers, with whom 1 am personally acquainted, and aoknow- 
lodged that they executed the foregoing instrument for the purposes therein 




Over cental 

• C ilJWO ° 311 TOT NESS MT TiU© and official seal, on thia 15th 
aftalbal 




day of April 



POWKft OP ATTOREEX 



OT ALL MSB THESE FKEStfflTSi That we, 3111 Smith and Ma wife, 
Billie Smith, "upert Smith and his wife, Eloise Smith, '.Tilliam Claude Smith 
and his wife, Grace Smith, "&ak H* Smith and his wife, i&rie Smith, Sertha 
Smith and his wife, Grace Smith, Lola Soandlya and her husband, Tom Scandlyn, 
Dessie Johnson, and her husband, Herbert Johnson, Letha Johnson and her husband 
Burke Johnson, Leota Breaceale and her husband, Jack Breaseale, Artie Watson 
and her husband, John Watson, and Edna Smith Davis and her husband, Chet Davis, 
do hereby nominate, appoint and constitute. Mo Hie J« Smith, Route 2, Kings* 
ton, Tennessee, our true and lawful agent and attorney*- in- fact , hereby auth- 
orizing and directing our said agent and attorney-in-fact, for us and in our 
name, place and stead, to transact all our business of whatsoever nature or 

kind, and In the transaction of said business to sign our name to any and all 

* 

papers, or documents neoesaary in the transaction of said businessi agreeing 
that the sum offered by the United States of America, in the amount of Twelve 
Hundred ($12 GO .00) Dollars, is the fair markst value of two tracts of land 
looated in Roane County, Tennessee, in which we are joint owners and on which 
a perpetual easement is being acquired by the United States of America* Said 
tract or tracts being more fully described in the files of the Land Acquisition 
Office, Harriman, Tennessee, and known as Tracts No* U-1202-B and &-12QU-B» 
respectfully, and containing 6*81 aores, authorising and directing our said 
agent to sign our name to all papers, deeds, options, vouchers or documents, 
necessary to convey title to said easement, to the United States of America, 
including the indorsement of the checks made payable to us and drawn on The 
Treasury of the United States of America, and further authorizing and direct- 
ing our said agent to cash and receive the amount of the heretofore mentioned 
checks, and to use said funds in fencing and improving the property in any 
manner she may see fit* 

:?e hereby reatlfy and aonf irm any and all acts performed by our said 
a^ent and attorney-in-fact, in the transaction of said natters and any and all 
acts performed by her hereunder shall be as binding on us as if personally 
performed by us* 

£X,iibii C-h 



State of Indiana 



County of ffayne 



Personally appeared before nse the undersigned authority, — - 



3111 Smith and liillie Smith, husband and vjfo 



the within liaiaod bargainers, with whom 



I am personally acquainted, and acknowledged that they ekeouted the foregoing 
instrument for the purpo*** therein contained* 



WITNESS HT HAKD and official seal, on this U»th 



day of 



April 



My Commission Expires* 
Jan. 20, 19U5 



/a/ J. Lawrenoe 5ryan 

J« Lawrence Eiryan, Notary tub lie 



Seali 

Notary Pub lie 
Tayne County, Indiana 



STATE OF TSiHlffiSSES) 



KOAHE COUMTY 



i 



The foregoing instrument and certificate 
-#ere noted in !?ote Book S Page 2l|7 
at IOiJO o*olook A.M. tetyll 19U V 
and recorded in Jee d Boot 0 Series o 
Page et se<j 

Witness ray hand* 

/s/ Olive a. Staples 

Register 
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thim potiftloa trough* am ootialf or Ualtoa Jtatoa of 



Aoarloa by Ji 



9. Frultf. Jr.. ailtoa States Attorn*/ for tha 



District of ?«i 



nod J, Q. UkXamU. ly— lol Attorasy 



for 



ft of JtaiUot, astir* 



lastruotioaa of ths 



attoroay fenoral of too Jul too atatao aoa at tha rn^UMt of ths 



Soorotory of War. raspootfully mnamm mm l'oUwii 
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IK THS DISTRICT GOUKT OF THK U5TIT13D STAT3S 



FOR Tflbl EASTERN DISTRICT OF TENNESSEE 



NORTHERN DIVISION 



UNITED STATES OF AMERICA 



) 

) 



56,200 Acres of Land in Roane 
and Anderson Counties, Tennessee, 
& and ED C. BROvTOER , et al. 



Civil Action No. 429 



) 



PETITION FOR CONDEMNATION 



TO THE HONORABLE GEORGE C. TAYLOR, JUDGE OF THE DISTRICT 
COURT OF THJ3 UNITED STATES FOR THE EASTERN DISTRICT OF TENNESSEE: 

This petition brought on behalf of the United States of 
America by James 3* Frazier, Jr., United States Attorney for the 
Eastern District of Tennessee, and J. G, McKenaie, Special Attorney 
for the Department of Justice, acting under instructions of the 
Attorney General of the United States ana at the request of the 
Secretary of "Vfar, respectfully shows as follows: 



That this petition is filed under the provision of the follow- 

ing Acts of Congress; 

Act approved August 1, 1888 (25 Stat. 357) 

Act approved August 18, 1890 (26 Stat. 316), 
as amended July 2, 1917 (40 Stat. 241), 
April 11, 1918 (40 Stat. 518, 50 U. si C. 
Sec. 171), and March 27, 1942 (Public Law 
507 - 77th. Congress): 



Act approved July 2, 1942 (Public Law 649 
77th. Congress ) 



II 



That in the opinion of the Secretary of YJar it is necessary 
and advantageous to the Government to acquire title to the here- 
inafter described lands in connection with the establishment of 
Kingston Training Site to be used for military purposes, the 
national defense and the successful prosecution of the war, by 
condemnation, under judicial process, and the money has been appro- 
priated for such purposes by Act of Congress approved July 2, 1942 

(Public Law 649 - 77th. Congress), and is available to pay for said 

■ 

lands • 

III 

That pursuant to the above findings the Secretary of "War has 
selected for acquisition by the United States of America the lands 
hereinafter described to be used and/or utilized for a military 
training site in connection with the Kingston Training site and to 
otherwise meet the needs vital to the national defense and the 
successful prosecution of the war. The lands so selected and desig- 
nated are described as follows: 

The following described tract or boundary of land 
lying and being situate within the Second Civil District 
of Roane County, Tennessee, and the Eighth and Ninth Civil 
Districts of Anderson County, Tennessee, and being more 
particularly bounded and described as follows: 

BEGINNING at a point in the west line of the L. & N. 
Railroad Wind Rock Branch where the county road crosses the 
same at a point 200 feet, more orwless, northwest of Dessett 
Station on said L. & N. Railroad; thence northwesterly and 
southwesterly following the westerly and southerly right-of-way 
line of said L. & N. Railroad 4.56 miles, more or less, to 
Batley Station on said L. & N. Railroad; thence, leaving the 
L. & N. Railroad right-of-way and on an approximate bearing 
S. 55 degrees Y/est, 1.25 miles, more or less, to the fork of 
the Mahoney Road and Highway ''6 If thence continuing on an ap- 
proximate bearing S. 50 degrees West, 3.05 miles, more or less, 
to a point in the center of the 3ast Pork- Valley-Oliver Springs 
Road atitheipoint of-.the main icurvetin said road on the tforth 
side of Black Oak Ridge, said point being approximately ~ mile 
south measured from the junction of said road and the Maloney- 
ville Road opposite Lockett's Ford Bridge; thence continuing 



on an approximate bearing S. 49 degrees ?f. , 3.7 miles, 
more or less, to a point near a two story shed on the 
property of Robert Gallaher, thence continuing on an 
approximate bearing S. 37 degrees W., 2.7 miles, more 
or less, to a point in the center of Clinch River at 
River Mile 11.4; thence upstream with the center line 
of Clinch River and its various meanders 40 miloe to 
the 'flest line of the L. & N« Railroad bridge across 
Clinch River; thence northwesterly leaving the river and 
following the west right-of-way of the L. & N. Train line 
Ii£ miles, more or less, to the point of junction of the 
L. & N. namn line and the Y(ind Rock 3ranch line of said 
L. & N. Railroad, sr.id point of junction being approxi- 
mately 100 feet, more or less, south of Dessett Station; 
thence continuing northwesterly with the west right-of- 
way line of the L. & N. Railroad "Wind Rock Branch 300 
feet, more or less, to the place of beginning, and con- 
taining 56,200 acres, more or less. 

Said lands are more particularly described on the 
attached map entitled "Revised Area, Kingston, Tennessee, 
September 1942" marked Exhibit "A" and made a part of 
this petition. 

IV 

That the estate taken for said public use is the full fee 
title thereto, subject however, to existing easements for public 
roads and highways, for publio utilities, for railroads and for 
pipe lines. The United States now being at war, the immediate 
and complete possession of said lands is needed by your petitioner 
for the successful prosecution of the war and the national defense, 
and petitioner alleges that it is entitled to the same in pursuance 
to the provisions of 50 U. S. (;. Section 171, as supplemented by 
Title II of the Second <Yar Powers Act of 1942 in order that the 
public works to be conducted thereon in connection with the Kingston 
Training Site may not further be delayed. 

V 

The public land records of Roane and Anderson Counties, 
Tennessee, and other information acquired by your petitioner in - 
dicate that the following named persons have, or may claim to have 



some right, title, interest or estate in and to the above described 
land?, or some part thereof, which should be divested out of them, 
and each of thern, and vested in your petitioner, to wit: 



3d C • Browder, 
E# TV. MoKinney, 



TIar r iman , T enne s s e e 

Oliver Springs, Tenn., 
Route No. 1 



W. Arnold, 



J. \L Lookett, 



Wheat, Tennessee 

Oliver Springs, Tenn., 
Route No. 1 



J, B. Jones, 



3dgemore, Tennessee, 
Route y\Om 1 



J # Nash Coleman, 



Oliver Springs, Tenn,, 
Route No. 1 



G . VT. Peak, 



G. V. Foster, 



Clinton, Tennessee 

tfdgemore, Tennessee 
Route No. 1 



The counties of Roane and Anderson and the State of Tennessee 
have, or may olaim to have clfc.im or claims for taxes and assessments, 
interest and penalties, and said counties, together with its Trustees, 
Tax Collectors, Circuit Court Clerks and the Clerk & Masters of 
the Chancery Courts of said counties as well as the Co^jnissioner of 
finance & Taxation of the State of Tennessee are made parties def en- 
dent hereto to the end that they may be served with process and 
required to come into this Honorable Court and prove their respective 
claims . 



In addition to all of the parties above-mentioned, there may 
be other persons, firms or corporations who may own some part of, 
or have some interest in some part of, or lien or encumbrance on or 
against said lands, or some part thereof, or claiming or holding some 
right, title, interest or estate therein, whose names are unknown to 
your petitioner and cannot be ascertained upon diligent inquiry, who 



derive, or claim to derive, their right, title, interest or estate 
as consorts, heirs, devisees, donees, alienees or immediate mesne 
or remote, voluntary or involuntary grantees or assignees, and 
petitioner avers that reasonable diligence has been used to ascertain 
the same without success, and all persons, ?irms, associations and 
corporations, known or unknown, including unknown officers, trustees, 
directors or shareholders of any defunet corporation, having or claim- 
ing to have any right, title? interest, estate, demand, lien, encum- 
brance or claim of any kind or character whatsoever are made parties 
defendant to this petition. 

"/HEREFORD, your petitioner prays that this Honorable Court 

■ 

take jurisdiction of this cause and make and have entered all such 

orders, judgments and decrees as may be necessary to bring all the 

known owners of said lands before the court, and to make all unknown 

parties, firms and corporations having any interest therein parties 

defendant hereto, and will appoint a guardian ad litem to appear for 

and defend the interests of any defendant who may be an infant, of urn* 

sound min, or otherwisedisqualif ied, and that a trial be has at the 

next term of this court as provided by Chapter 262 of the Acts of the 

General Assembly of the State of Tenne ssee for the year 1937, or if 

all suoh orders, judgments and decrees necessary to vest the entire 

and unencumbered fee to said lands in the United States of America, 

except as herein specified, upon the payment into the registry of ths 

court the just compensation therefor, and to make a just distribution 

of the final award among those entitled thereto as expeditiously as 

practicable, according to the interests of the respective parties. 

UNITED STATES OF AMERICA 

By JAKES B. FRA2IER, JR., 
United States Attorney. 

B y E. Ray Hauk 

Assistant IT. S. Attorney 

+ 

B y J. G« McKenzie 

Special Attorney, Department 



STATE OF TENNESSEE ) 

) 

COUNTY OF KNOX ) 

3. Ray Hauk, Assistant United States Attorney for the Eastern 
District of Tennessee, being duly sworn avers: That those facts 
stated in the foregoing petition as of his own knowledge are true, 
and those based on information and belief, he believes to be true; 
and affiant further states that diligent search and inquiry has 
been made by the petitioner to ascertain the names, places of 
residence, legal disability and interest of the owners and mortgagees 
of the property, and those as ascertained are set forth in the peti- 



Subscribed and sworn to 
October, 1942. 



Assistant United States 
Attorney 

before me this the day of 



LEE A. BEELER, Clerk 

By 

Deputy Clerk 



IN THE DISTRICT COURT OF THE UNITED STATES 
FOR THE EASTERN DISTRICT OF TENNESSEE 
NORTHERN DIVISION 



UNITED STATES OF AMERICA 



va* 

56,200 Acres of Land in Roane 
and Anderson Counties, Tenn- 
essee, and Ed* C. Browder, 
et al. 



Civil Action No. 



ORDER OF IMMEDIATE POSSESSION 

This day comes the petitioner, United States of America in the 
above entitled oause, by James B« Frazier, Jr., United States Attorney 
for the Eastern District of Tennessee, and J. G« MoKenzie, Special 
Attorney for the Depar-tanent of Justice, and moves the Honorable Court 
to make and have entered an order giving the United States of America 
the immediate and exclusive possession of the lands set out and des- 
cribed in the petition in condemnation filed herein, subjeot to 
existing easements for public roads and highways, for public utilities, 
for railroads and for pipe lines in order that said lands may be forth- 
with utilized and ocoupied by the United States of Amerioa for use in 
connection with the establishment of the Kingston Training Site, 
the immediate possession of said lands being necessary for the successful 
prosecution of the ^ar* 

And the Court having fully considered said petition, the 
motion of the United States for immediate possession and the provi- 
sions of the Acts of Congress relating thereto, is of the opinion 
that the United States of America is entitled to condemn the lands 



set out and described in the petition, and have the immediate pos- 
I 

session and use thereof* 

It is, therefore, ORDERED, ADJUDGED and DECREED by the Court 
that the immediate possession and use of tine land described in the 
petition in condemnation filed herein, for the purpose "therein con- 
tained, be the same is hereby given to the United States of America 
as of the 7th day of October, 1942, but the United States shall not 
have exclusive possession of the property exoept where exclusive pos- 
session is essential to full and complete development of the project, 
but the present owners and their agents may continue to use the 
property until further orders of the Court so long as said use by said 
owners or "their agents does not interfere with the development of said 
project by the United States* 

If there should be conflict between the agents of the United 
States and the owners of the property and/or their agents as to the 
necessity for immediate exclusive possession of the lands, or any 
part thereof, such conflict shall be submitted to the Court forthwith* 

Said right of possession and use given to the United States 
of America is done in pursuance to the provisions of Title 50, U. S. c» 
Section 171, as supplemented by Title II of the Second War Powers Act 
of 1942, in order that the public works to be conducted thereon in 
connection with the establishment of the Hngston Training Site may 
not be further delayed* 

Done this the 6th day of October, 1942* 

APPROVED FOR ENTRY: 



Judge* 



IN 



THE 



UNITED STATES DISTRICT COURT 



IN AND FOR THE EASTERN DISTRICT OF TENNESSEE 



NORT 



IN DIVISION 



UNITED STATES OF AMERICA, 

Petitioner, 



Vs. 



CIVIL ACTION NO. 429 



56,200 ACRES OF LAND, MORE OR LESS, 



DECLARATION 



SITUATE IN ROANE AND ANDERSON CODN* 



OF TAKING 



TIES, TENNESSEE, AND ED« C. BROWDER, 



NO. 34 



ET AL, 



Defendants • 



TO THE HONORABLE, 
* THE UNITED STATES DISTRICT COURT* 



HENRY L. STIMSON 



, Secretary of War of the 



United States, do hereby declare thati 

1. (a) The lands hereinafter described are taken under and in accord- 
ance with the Act of Congress approved February 26, 1931 (46 Stat. 1421; 40 
U.S.C. sec. 258a), and Acts supplementary thereto and amendatory thereof, and 
under the further authority of the Act of Congress approved August 18, 1890 
(26 Stat. 316), as amended by the Acts of Congress approved July 2, 1917 (40 
Stat. 241), April 11, 1918 (40 Stat. 518; 50 U.S.C. sec. 171)* and March 27, 
1942 (Riblic Law 507 - 77th Congress), which Acts authorize the acquisition 
of land for military or other war purposes, and the Act of Congress approved 
July 2, 1942 (Public Law 649 - 77th Congress), which Act appropriated funds 
for such purposes. 

(b) The public uses for which said lands are taken are as follows t 
The said lands are necessary adequately to provide for a military training 
site and uses incident thereto* The said lands have been selected by me for 
acquisition by the United States for use in connection with the establishment 



of the Clinton Engineer Works, formerly known as the Kingston Training Site, 
Kingston, Tennessee, and for such other uses as may be authorised by Congress 
or by Executive Order and are required for immediate use* 

2. A general description of the lands being taken is set forth in 
Schedule "A* attached hereto and made a part hereof and is a description of 
part of the same lands described in the petition in the above entitled cause, 

3. The estate taken for said public uses is the full fee simple title 
thereto, subject, however, to existing easements for public roads and high- 
ways, for public utilities, for railroads and for pipe lines. 

4* A plan showing the lands taken is annexed hereto as Schedule "B n 

+ 

' and made a part hereof* 

5. The sum estimated by me as just compensation for said land, with 
all buildings and improvements thereon and all appurtenances thereto, and 
including any and all interests hereby taken in said lands, is set forth in 
Schedule "A* herein, which sum I cause to be deposited herewith in the Regis- 
try of said Court for the use and benefit of the persons entitled thereto* I 
am of the opinion that the ultimate award for said lands will probably be 
within any limits prescribed by law as the price to be paid therefor. 

IN WITNESS WHEREOF, the petitioner, by its Secretary of War, there- 
unto authorised has caused ihis declaration to be signed in its name by said 

HFWRY L. STBCSON , Secretary of War, this the 10th day of 

February, A. D. 1944, in the City of Washington, District of Columbia, 



HENRY L. STIMSON 



Secretary of War of the 
United States 



sc 



LE "A" 



The land which is the subject matter of this Declaration of Tak- 
ing aggregates 8*1 acres, more or less, situate and being in the Counties 
of Anderson and Roane, State of Tennessee • A description of the lands 
taken, together with the names of the purported owners thereof and a state- 
ment of the sum estimated to be Just compensation therefor, is as follows t 



TRACT NO. C-294 



DESCRIPTION* 



Situate about 3 miles East of Oliver Springs on top of Black Oak Ridge 
in the 8th Civil District, Anderson County, Tennessee, and being more par- 
ticularly described as follows* 

BEGINNING at the Northeast corner of the tract herein described, a 
corner in the line of Sam Carter Heirs tract, a corner in the West line 
of E. C. Cross} thence, with the line of E. C. Cross, South 11 degrees 00 
minutes East 31 poles to a corner in another tract of Sam Carter Heirs ) 
thenoe, leaving the E. C. Cross line, and with the lines of Sam Carter 
Heirs, South 65 degrees 00 minutes West 20 poles} thence, North 33 degrees 
30 minutes West 19 poles} thenoe. South 56 degrees 30 minutes West 9 poles 
to the Southeast corner of Woods' Chapel lot; thence, with the East line of 
Woods' Chapel lot. North 34 degrees 45 minutes West 11 poles to a point in 
the South line of Wm. Griffith Heirs tract} thence, leaving the Woods* 
Chapel lot, and with the South line of said Griffith Heirs and Sam Carter 
Heirs tract, North 62 degrees 15 minutes East 39 poles to the beginning, 
containing 5.3 acres, more or less. 

The above described land is substantially the same land as that de- 
scribed in a deed from Eliga Woods and wife, Jane Woods to Jesse Staples, 
dated September 8, 1905, recorded September 12, 1905, in Deed Book V-2, 
Page 289, in Anderson County Records. 



Name of Airported Ownert Jessee Staples 

Address of purported Owners % Walter W. Harris, 

408 West 5th Street 
Cincinnati, Ohio 
Estimated Compensations $300,00 



TRACT NO. H-774 

DESCRIPTION! 

Situate in the 2nd Civil District, Roane County, Tennessee, about 9 
miles South of Oliver Springs on the right descending bank of the Clinch 
River, and being more particularly described as follows t 

BEGINNING at a point which bears South 14 degrees 37 minutes West 
93*4 poles from northernmost corner of the S. S. (Sylvester) Hens ley 
Heirs tract No* H-767, said beginning corner also being common to the 
lands of Tennessee Valley Authority; thence, with a line of Tennessee 
Valley Authority, South 16 degrees 44 minutes East 24.8 poles to a cor- 
ner of S. S. (Sylvester) Hens ley Heirs; thence, with Hens ley's lines. 
North 82 degrees 00 minutes Jest 35.8 poles; thence, North 58 degrees 
00 minutes East 34.2 poles to the beginning, containing 2.8 acres, more 
or less. 
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TRACT NO. H-774 (Cont'd. ) 



The above described land is a part of the seme land as that described 
in a deed from T. U. Peters, et al, to S. S, Hensley, dated August 30, 1921, 
and recorded in Deed Book P-4, Page 569, in the Roane County Records. 

Name of Purported Owners t Rebecca Hens ley et al 

Address of Purported Owners t Gate City, Virginia 

Estimated Compensation $125.00 

The gross sum estimated to be just compensation for the lands 

hereby taken is $425.00. 



IN THE DISTRICT COURT OF THE UNITED STATES 
FCR THE EASTERN DISTRICT OF TENNESSEE 
NORTHERN DIVISION 

UNITED STATES OF AMERICA 



vs. 



Civil Action No. 



56,200 Acres of Land, more or less, 
Situate in Roane and Anderson Counties, 
Tennessee, and ED C. BROWDER, et al. 

MOTION TO Y/ITHDRAW FUNDS AS 
TO TRACT NO. 

Defendant, , would respectfully show to the Court 

that he is the owner in fee of Tract No. , located in County, 

Tennessee, consisting of acres, which he acquired by the Y/arranty Deed of 



- 1 



, dated the day of , 1 , and 



recorded in Book , at pa^e of the Register ! s Office of 



County; that said tract of land is unencumbered except for taxes for the years 

and the following indebtedness secured by a mortgage given to 
, which mortgage is for the purpose of securing 



notes aggregating the sum of $ , including interest 



recorded in the Register 1 s Office of County, in Book 



at page . That the United States of America at the time of filing of Dec- 
laration of Taking No. deposited into the Registry of the Court as estimated 
compensation for said tract of land the sum of % • 



Defendant accordingly moves the Honorable Court for an order permitting the 
withdrawal of the $ paid into Court by the United States of America for 

said tract of land, or such part thereof as the Court is of the opinion should be 
paid out at this time, all in accordance with the statutes of the United States as 
'ound in l\0 U.S.C.A. Section 258A as amended; and that the amount so withdrawn may 
be credited on account of the just compensation to be a^varded eventually in this 
proceeding. 



ADDRESS : 



IN THE DISTRICT COURT OF THE UNITED STATES 
FCR THE EASTERN DISTRICT OF TENNESSEE 



NORTHERN DIVISION 



United States of America, 

Petitioner, 



56,200 Acres of Land, more or 
less, situate in the Counties- 
of Roane and Anderson, State 
of Tennessee, Ed. Co Browder, 
et al., 

Defendants 



CIVIL NO. 



STIPULATION 



It is hereby Stipulated and Agreed by and between United States of 
America, hereinafter called the Petitioner, and 



, hereinafter called the Defendant, that 



"Whereas, action in condemnation was commenced in the above- entitled 
Court on the 6 day of October, A. D», 19^42* by filing a Petition in Condemnation 
and a Declaration of Taking on behalf of the United States of America, at the 
request of Honorable Henry L. Stimson, Secretary of War; and 



Whereas, in accordance therewith, on the 



day of 



, A.D., 



19^42., a judgment on said Declaration of '1'aking was duly made and entered in the 
above-named Court in favor of the Petitioner and against the above-named Defendant 



and Tract No« 



m 



County, State of Tennessee, more 



specifically described as follows: 



And under the provisions of an Aot of Congress approved February 26, 1931 {U& 
Stat. the title to the land above described in fee simple was vested 

in the United States of America and the right to (Just compensation for same 
was likewise under the provisi ons of said Act vested in the persons entitled 
thereto,, and, with reference to said land, the sum of 

Dollars was deposited in the Registry 

of said! above-named Court for the use of the persons entitled thereto at the 
time of the filing of said Declaration of Takings and that the appraised price 
of crops now growing on said land, which the United States of America prevented 

the defendant from harvesting was $ , which amount has not been so 

deposited] 

Whereas, the above-named Defendant was the owner in fee simple ab- 

■ 

solute of the premises hereinbefore described at the time of the filing of 
said Declaration of Talcing and entry of judgment thereonj which tract of land 

was acquired from 

■ 

by dated day of , 19 » and recorded in 

* 

Book, page , County Reoordsj subject 

to the rights of ■ , tenant, in the amount of 

$ J 

NOW, THEREFORE, IT IS HEREBY STIPULATED AND AGREED, by and between 
the above-named parties that the undersigned does hereby enter his appearance 
in this action and expressly waives service of summons, complaint, petition, 
order of taking and appraisal by commissioners, a trial by jury, and any and 
all other process and proceedings, hereby expressly waiving any and all rights 
affected thereby, and does hereby further offer, tender and deliver any other 
documents, i/ti ich may be deemed necessary to perfect the title in the said pe- 
titioner, and hereby further agrees; and stipulates, that upon the filing of 
this stipulation, the Honorable, the United States District Court for the 
Eastern District of Tennessee is hereby authorized, empowered and petitioned, 
wL thout further notice, to enter a f ineil judgment and decree in said action 
in accordance with the prayer- of said petition »in condemnation herein, deter- 
mining the said sum of 

Dollars, without interest to be just compensation for said land and crops* 
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In Witness Whereof , the parties have hereunto set their names this 
day of , A. D-, 19U 



WITNESSES TO SIGNATURES OF 
DEFENDANTS i 



UNITED STATES OF AMERICA, 
Petitioner, 

By_^ 

United States Attorney for 
the Eastern District of 
Tennessee 

By 



Special Attorney 



Defendant 


in 


Person 


Defendant 


in 


Person 


Defendant 


in 


Person 



Tenant 



IN THE DISTxtlCT COURT OF THE UNITED STATES 



FOR THE EASTERN DISTRICT OF TENNESSEE 



NORTHERN DIVISION 



UNITED STATES OF AMERICA, 

Petitioner 
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56,200 acres of land, more or less, 
situate in Roane and Anderson Counties, 
Tennessee and Ed C. Browder, et al, 

Defendants. 



Civil Action No. 429 



Department of Justioe 
File No. 33-44-182-1 



FINAL JUDGMENT ON STIPULATION 
Jesse Staples Traot C-294 
Declaration of Taking 34 



■ 



This cause coming on for hearing at this term of Court before the Honorable 
George 0. Taylor, Judge of the United States District Court for the Eastern 
District of Tennessee, and upon consideration thereof, and it appearing to the 
Court that the petitioner has filed Declaration of Taking No. 34, covering and 
including Tract No. C-294 in Anderson County, Tennessee, set out and fully des- 
cribed in the Judgment on the Declaration of Taking, and that title to said tract 
of land was indefeasibly vested in fee simple absolute in the petitioner, subject 
to existing easements* for public roads and highways, for public utilities, for 

■ 

railroads and. for pipe lines, by the filing of said Declaration of Taking, and 
that all parties owning an interest in said tract stipulated and agreed on June 
5, 1944, that the just compensation for the land, and all damages for the taking 
-bhereof , shall be THREE HUNDRED and No/lOO ($300.00) DOLLARS, this being the 
amount the petitioner has heretofore deposited into the registry of the Court on 
account of just compensation to be paid for the taking of said tract of land. 



0 

And it further appearing to the Court that by virtue of a deed from ^ 

Y 

Elijah V/bods and wife, Jane .foods, dated September 8, 1925, recorded in the 

Register's office of Anderson County, Tennessee, in Deed Book X-2 at page 269, 

Jessie Staples acquired title to said tract of land and upon his death, on or 

about December 12, 1940, the same descended to his son, John Henry Staples, 

subject to the life estate of Cora Staples, widow of Jessie Staples, and they 

irere the owners of all interests in said tract of land at the time of the 

filing of the declaration of taking, or at the time possession of the land 

was taken by the Government; and that subsequent to the death of the 3aid Jessie 

Staples, Walter Yf. Harris was appointed Administrator of his estate. 

It is, ORDERED, ADJUDGED and DECREED by the Court that the sum of 3300. 00, 
* 

the amount deposited into the registry of the court at the time of the filing 
of the declaration of taking, is the full, adequate and just compensation for 
the land, that the fee simple title to the land, subject to the easements here- 
tofore set out, is vested in the United States of America and divested out of 
all other persons, and the Clerk of the Court is hereby authorized to: 

1. Pay! all taxes and assessments, interest and penalties due 
the State of Tennessee and the County of Anderson, including 
those taxes for the year 1944. 

2. Pay the remainder by joint check unto John Henry Staples, 
Cora Staples and Walter W. Harris, Administrator of the 
Estate of Jessie Staples, deceased, mailing the same to 
the said Walter W. Harris at 408 W. 5th Street, Cincinnati 
2, Ohio. 

APPROVED FOR ENTRY: 

Leslie R. Darr 

Approved: 

J. B. FRAZIER, Jr. Judge. 
United States Attorney 



By James M. Meek 




J. G. McKenaie 



Special Attorney 



ATTEST: 

A true copy. 
Certified this Jul 17 1944 
LEE A. BEELER, CLERK 
By /s/ Madge Booker 

Deputy Clerk 
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ORD Form No. 445 




LAND LEA.SE 



Clinton Engineering Works 

Roane & Anderson Counties, Tennessee 

Tract No. 



BETWEEN 



No. W 



ENG 



and 



THE UNITED STATES OF AMERICA 



) 



1. THIS LEASE, made and entered into this 



in the year one thousand nine hundred and 



day of 



by and between 



whose address is 



and whose interest in the property hereinafter described is that of 



for heirs, executors, administrators, successors, and assigns, 

hereinafter oalled the Lessor, and THE UNITED STATES OF AMERICA, hereinafter 
called the Government! 



WITNESSETH! Th< 



ttions hereinafter mention- 



ed cove nant a nd a g ree aa follow s? 



2* The Lessor hereby leases to the Government the following described 
premises, vizi 



to be used for the following purposei For use in connection with the op- 
eration and maintenance of Clinton Engineering Works, Roane and Anderson Counties, 
Tennessee. 



Real Est. 




EXHIBIT C - i 3 



ORD Form 445 
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3. TO HAViS AND TO HOLD the said premises for the term beginning 

through June 30, 194 , provided that, unless and until 
the Government shall give notice of termination in accordance with provision 6 
hereof, this lease shall- remain in force thereafter from year to ytear without 
further notice; provided further that adequate appropriations are available from 
year to year for the payment of rentals; and provided further that tiiis lease 
shall in no event extend beyond six (6) months after the date of termination of 
the unlimited national emergency, as described by the President of the United 
States in Proclamation No. 2487 dated 27 May 1941. 

4. The Government shall pay the Lessor rent at the following rate* 



Payment shall be made at the end of each by the Finance Officer, United 

States Army, 35 Bast Gay Street, Columbus, Ohio. Invoices covering each rental 
_ period shall be mailed to the Division Engineer, Ohio River Division, P. 0 • Box 
1799, Columbus, 16, Ohio. 

5. The Government shall have the right, during the existence of this lease, 
to erect fences, construct roads and bridges, and to do all things necessary for 
patrolling the premises hereby leased. The fences, roads and bridges, or pertin- 
ent installations so placed in, upon, or attached to the said premises; shall be 
and remain the property of the Government and may be removed or otherwise disposed 
of by the Government. The Government shall surrender possession of the premises 
upon the expiration or termination of this lease and, if required by the Lessor, 
shall, within days, thereafter, or ivithin such additional time as may be 
mutually agreed upon, return the premises in as good condition as that existing at 
the time of entering upon the same under this lease, reasonable and ordinary wear 
and tear and damages by the elements or by circumstances over which the Government 
has no control, excepted; provided that, if the Lessor requires the return of the 
premises in such condition, the Lessor shall give written notice thereof to the 
Government at least days before the expiration or termination of the lease; 
^nd provided further , "that should "^the Lessor "give such notice within" the time specT^ 
fiea above, the Government shall~havo the right and privilege of making a cash 
settlement with the Lessor in lieu of performance of its obligation, if any, to 
restore the real estate. It is expressly understood and agreed by and between the 
Lessor and the Government that the Government shall be obligated to restore the 
buildings, fences, and/or other improvements now located on the demised premises, 
but that the Government shall not be liable for any damage to the real estate other 
than damage to the real estate designated '"crop land' 1 and that the Government shall 
not be obligated to restore the real estate other than the real estate designated 
"crop land". The term "crop land", as used herein, shall be defined as being that 
portion or portions of the demised real estate bearing crops which were harvested 
during the year 1944. Should a mutually acceptable settlement be made hereunder, 
the parties shall enter into a supplemental agreement hereto effectuating such 
settl ement. 

6. The Government may terminate this lease at any time by giving thirty (30) 
days notice in writing to the Lessor, and no rental shall accrue after the effec- 
tive date of termination. 
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Reference Data for Documents, 
Maps and Related Material for 
Clinton Engineer Works Project 



1. Tract Register 



- See Clinton Engineer Works file of the Ac- 
quisition Branch, Real Estate Division, Ohio 
River Division 



2. Land Acquisition Map 



3. Legal Descriptions of all 
tracts 



4. Tract Maps 



See general map files, Requirements and 
Records Branch, Real Estate Division, Ohio 
River Division 

See individual tract files of the Acquisition 
Branch, Real Estate Division, Ohio River 
Division 

See individual tract files of the Acquisition 
Branch, Real Estate Division, Ohio River 
Division 



5. Complete Tract Appraisals - See individual tract files of the Acquisition 

Branch, Real Estate Division, Ohio River 
Division 



6. Large scale maps of area 



7. Declarations of Taking 



8. Pictures of Improvements 



9. Map showing Utilities and 
Highways 



10. Certificates of Title 



11* Gross Appraisals 



12. Directive Maps 



See general map files, Mapping Section, Re' 
quirements and Records Branch, Real Estate 
Division, Ohio River Division 

See Clinton Engineer Works files, Condem- 
nation Section, Acquisition Branch, Real 
Estate Division, Ohio River Division 



- See individual tract files, Acquisition Branch, 
Real Estate Division, Ohio River Division 

- See map files, Relocation Section, Acquisition 
Branch, Real Estate Division, Ohio River 
Division 

■ 

- See individual tract files, Acquisition Branch, 
Real Estate Division, Ohio River Division 

- See File 601.1, Clinton Engineer Works, Re- 
quirements and Records Branch, Real Estate 
Division, Ohio River Division 

- All such maps on file in the Office, Chief 
of Engineers, Washington, D. C. 
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